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>nta 
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72,000 
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2,0*5,000 


49.B56 
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62,000 


12,812,975 


2,552,025 








15,365,000 


4,100 


900 
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5,000 


1,226,000 
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14 2,000 
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Fancaa 



A O60J7J Habitat and Faadlng Faellitiaa 



7,510 



1,954 



9,4 64 



A 06037102 Altawork 

A 06037302 01 Planting Traaa 
•ltawork 

Habitat and Faading Facil 
wildlife FaciUtiaa 6 San 
Flat) a Wlldllfa Facil ltle 

A 09 Chanruli and Canal* 

A 0901 Channala 

A 090101 Hob 4 Dantob 



24.00 AC 3,600 



3,600 



3,600 



11,110 



11,110 



936 








4,536 


936 








4.536 


936 








4,536 


2,890 









14,000 


2,890 





14,000 
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Mob 4 Damob 
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100,000 



100,000 
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19,570 
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119,570 



119,570 
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Machanlcal Dradging 
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1,533.000 



1,533,000 



29,747 

54,268 

215,941 

299,956 

299,956 



181,747 22718.38 

331,568 7054.(4 

1,319,641 4.66 



1,832,956 



1,832.956 
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A 0)013002 01 Filter Drain Fabric 

A 09013002 02 aand if thick) 

A 09013002 03 riprap If * - dry placi 

Slcwtark 



6160.00 SY 


18,450 


9,482 








57,932 


B.97 


160.00 CY 


1,200 


■ 235 








1,43S 


1.97 


■90.00 TON 


' 20,470 


4,006 








24,476 


27.50 



70, 120 



13,723 



83,843 



A 09013003 Concrete 



A 09013003 01 

A 09013003 02 



1 PI U-fraaa Base Slab 
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Bank Stabilization 
1 k 090199 Associated General Items 



67.00 CY 


12,010 


2,360 


100.00 CY 


30, 000 


5,871 


55.00 CY 


7,150 


1,399 


43.00 CY 


6,450 


1,262 


62.00 CY 


9,300 


1,820 




64,960 


12,712 



135,080 



26,435 













14,420 215.22 

35,871 358.7J 

6,549 155.44 

7,712 179.35 

11,120 179.35 




A 09019905 Matala 
A 0901990S 01 Tanca (chain link) 
Matala 



300.00 LF 



2,475 



2,475 



484 



484 



2,959 



2,959 



9. 86 



A 09019906 Aasthatlc Plantings 

A 0901990C 01 Aasthatlc Tree Planting 1050.00 EA 

A 09019906 02 Aasthatlc Shrub Planting 1760.00 EA 

Aasthatlc Plantings 

Associated General Item 

Channels 

Channels and Canals 
A 29 Project Cooperation Agreements 
A 2900 Project Cooperation Agreements 
I 290000 Project Cooperation Agreements 



15, 750 
19,360 


3,250 
3,640 


35.110 


6,890 


37,585 


7,374 


1,805,665 


353,335 


1,805,665 


353,335 



19,000 
23,000 



42,000 



44,959 



2,159,000 



2,159,000 



18.10 
13.07 



A 29000000 Project Cooperation Agreenien 
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Project Cooperation Agra 
Project Cooperation Agra 
Pro] act Cooperation Agra 
Project Coop* rat lor, Agra 
A JO Engineering and Dai Lgn 
A 3000 Engineering and Dealgn 
A 300000 Engineering and Dealgn 



4,100 



4,100 



4,100 



4,100 



900 








5,000 


900 








5,000 


900 








5,000 



900 



5,000 



A 30000000 Engineering and Dealgn 

Engineering and Dealgn 
Engineering and Dealgn 
Engineering and Dealgn 
Engineering and Dealgn 
A 31 Contraction Management 
A 3100 Conat ruction Management 
A 310000 Construction Management 



851,000 
851,000 
B5 1,000 
851,000 



B7.000 





87,000 





87,000 






87,000 



938,000 



936,000 



938,000 



938,000 



A 31000000 Construction Management 

Construction Management 
Conat ruction Management 
Construction Management 
Construction Management 
Bayou Fountain 

B Jones Creek 

B 01 Lands and Damages 



301,000 



304,000 



304,000 



304,000 



3,997,875 



(1,000 



< 1,000 



(1,000 



61.000 



7(2,125 



3(5,000 



3(5,000 



365,000 



3€!i,DO0 



4,760,000 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID: EBR001 upb ID: EBR001 



Tue 27 Sap 1994 



U.S. Amy Corps of Engineers 

PROJECT EBROOl; East Baton Rouge pih Feas. - NED 

East Baton Rouge Pariah Feasibility Study 

•• PROJECT OWNER SUMMARY - LEVEL 6 *• 



TIKE 10:11:0! 
SUMMARY PACE 1 



QUANTITY UOM CONTRACT CONTINON Contingn 



OTHER TOTAL COST UNIT COSt 



I 0100 LanAi aw) Damage a 
B 010000 Land* and Damagas 



a> 01000000 Landa and Damage a 

Landa and Damage a 

Lands and Damage! 

Landa and Damages 

Landa and Damagas 

■ 06 riah a Wildlife Facilities 

1 0603 wildlife Facilities 6 Sanctuary 

I 060371 Fences 



393,020 



393,020 



393,020 



393,020 



99,980 



99,980 



99,980 



99,980 



493,000 



493,000 



493,000 



493,000 



B 06037102 Sltework 

B 06037102 01 Fencing - barbed vlre 

Sltavork 

Fences 
B 060373 Habitat and Feeding Facilities 



64 32.00 LF 



35,054 
35,054 



35,054 



9,016 



9,016 



9,016 



4 4,070 



44,070 



44,070 



6.B5 



B 06037302 Sltework 

B 06037302 01 Planting Trees 
•Itawork 

Habitat and Feeding Facil 
Wildlife Facilities 6 San 
Fish t Wildlife Facllltia 
09 Channels and Canala 

B 0901 Channels 

B 090101 Hob t Demob 



111.00 AC 



16,650 



16,650 



16,650 



51,704 



51,704 



4,280 



20,930 18B.S6 



4,180 








20, 930 


4,280 








20,930 


13,296 








65,000 


13,296 








65,000 



LABOR 10: EBROOl EQUIP ID: EBROOl 



Currency In DOLLARS 



CREW IDi EBROOl UPB ID: EBROOl 



Turn 27 Sep ISM 



U.S. Any Corps of Engineers 

PROJECT EBR001: East Baton Roug* Pah Feaa. - NED 

East Baton Rouga Pariah Feasibility Study 

•* PROJECT OWNER SUMMARY - LEVEL 6 ** 



TIKE 1Q'.16:01 
50MWARY PACE 



QUANTITY UOH 



CONTRACT 



CONTIHOI Contlngn 



OTHER TOTAL COST UNIT COST 



■ 09010101 Mob t 

B 09010101 01 Mob I Demob 
Mob a Damob 
Hob a Dtaob 

• 090115 Mechanical Dredging 



470,000 


117,500 








587,500 


470,000 


117,500 








587,500 


470,000 


117,500 








587,500 



• 09011S02 Site Work 



B 090 11502 01 Clearing for Channel Dred 272.00 AC 
B 0*011502 02 Degrading, hauling, ahapi 1*2000.00 CT 
B 090 11 502 03 Clearing and Snagging 3.00 HI 

Site Work 

Mechanical Dredging 
B 090130 Bank stabilisation 



643,200 

1,820,000 

57,000 

2,530,200 

2,520,200 



210,800 
810,000 

14,250 

1,035,050 
1,035,050 



1,054,000 3B75.00 
O 2,430,000 ' 15. 00 
71,250 23750.00 



3,555,250 



3,555,250 



B 09013002 Site Work 



B 09013002 01 tand (8- thick) 

8 09013002 02 Filter Drain Fabric 

B 09013002 03 Fuaeplug Dana 

Sit* Work 



84000.00 CY 
418700.00 SY 



974,400 

3,140,250 

108,000 

4,222,850 



243,600 

785,062 

27,000 



1,055,6(2 



D 1,218,000 
3,925,312 
135,000 



5,278,312 



14.50 
9.37 



B 09013003 Cement* 



B 09013003 01 Cutoff Hall 

B 09013003 02 channel Hall Pavement (4- 

B 09013003 03 Channel Kail Pewe-ant («- 

B 09013003 04 Channel Hall Pavement (8- 

B 09013003 OS drain ditch 

Concrete 

Bank Stabilization 



(150.00 


CY 


922,500 


230,625 








1,153,125 


187.50 


82300.00 


CY 


10,699,000 


2,670,000 








13,369,000 


182.44 


81300.00 


CY 


9,195,000 


2,300,000 








11,495,000 


187.52 


11000.00 


CY 


1,650,000 


412,500 








2,062,500 


187.50 


33100.00 


CY 


4,303,000 


1,060,000 








5, 383, 000 


162.63 




26,769,500 

30,992,150 


6,693,125 








33,462.625 






7,748,787 








38,740,937 





B 090199 Associated General Items 



B O90I9905 Metals 



LABOR 10: EBR001 



EQUIP ID: EBRC01 



Currency In dollars 



CREW ID j EBR001 UPB ID! EBR001 



Tub 27 Sap 1994 



U.S. Army Corps of Engineer* 

PROJECT EBR001: East Baton Rouge Pah Faaa. - KED 

East Baton Rouga Pariah Feaaiblllty Study 

•* PROJECT OWNER SUMMARY - LEVEL 6 *• 



TIME 10:li:01 
SUMMARY PACE 9 



QUANTITY UOM CONTRACT CONTINGN Contingn 



OTHER TOTAL COST OHIT COST 



■ 09019905 01 Fane* (chain link} 
Natal ■ 



niOOO.OO LP 1,410,750 



1,410,750 



352,5*3 



152,563 



1,763,313 10.31 



1,763,313 



■ 0901990* Aeathetie Planting 

B 09019906 01 Aesthetic Tree Planting 1800.00 EA 
B 09019906 02 Aeithetic Shrub Planting 3000.00 EA 

Aeathatic Planting 

Associated General Item* 

Channala 

Channels and Canal a 

I 14 tocraatlon racllltiaa 
> 
B 1400 

B 140022 Parking Lota and Sarvlca Roads 



27,000 
33,000 




6,500 

a. 500 










33,500 
41,500 


18.61 
13.83 


60, 000 




15,000 








75,000 




1,470,750 




367,563 








1,838,313 




35,453,100 


9, 


,268,900 








44,722.000 




35,4 53,100 


9, 


,268,900 








44,722,000 





B 14002202 Sit* Hoik 

B 14002202 02 Bridge - 10' a 50' 

B 14002202 03 Bridge - 10' * 150' 

B 14002202 04 Signs ( Markara 

■ 14002202 OS Treae 

B 14002202 06 Fanca (6' Wooden) 

Site Work 

Parking Lota and Sarvlca 



Hecreetion Facilities 
B 29 Project Cooperation Agreement* 
B 2900 Project Cooperation Agreement* 
290000 Project Cooperation Agreement* 





23,500 


5,500 








29,000 






106,000 


26,500 








132,500 




20,00 EA 


3,200 


act) 








4,000 


200.00 


4431.00 EA 


66.465 


16,600 








83,065 


18.75 


55440.00 LF 


709,632 


177,803 








887,435 


16.01 



908,797 


227,203 


908,797 


227,203 


908,797 


227,203 



908,797 



227,203 



1,136,000 



1,136,000 



1,136,000 



1,136,000 



B 29000000 Project Cooperation Agraeman 



LABOR ID: EBR001 EQUIP 10: EBR001 



Currency in DOLLARS 



CREW ID; EBR001 OPB ID: EBR001 



Tue 27 Gap 1994 



U.S. Army Corp* of Engineera 

PROJECT EBROOI: Cast Bacon Rouge Pah Feas. - WED 

Eaat Baton Rouge Pariah Feasibility Study 

»• PROJECT OWNER SUMfAfti - LEVEL i " 



TIME 10:16:01 



SLWART PACE 



QUANTITY UOM CONTRACT 



COSTING* Contlngn 



OTHER TOTAL COST UNIT COST 



Project Coop* rat ion Agra* 

Project Cooperation Agree 
Project Cooperation Agree 
Projaet Cooperation Agra* 
B JO Engineering and Dealgn 
B 3000 Engineering and Dealgn 
B 300000 Engineering and Design 



1,700 



1,700 



1,700 



1,700 



300 



300 



300 



300 



2,000 



2,000 



2,000 



2,000 



| 30QC0CC0 Engineering and Design 



Engineering and Dealgn 
Engineering and Design 
Engineering and Dealgn 
Engineering and Design 
■ 31 Construction Management 
B 3100 Construction Management 
B 310000 Construction Management 



2,504,000 



2,504,000 



2,504,000 



2,504,000 



488,000 



2,992,000 



4 88,000 



488,000 



488,000 



2,992,000 



2,992.000 



2,992,000 



B 31000000 Const met ion Management 

Construction Han a generic 
Construction Management 
Construction Mansqeeent 
Construction Management 
Jones Creek 

C Beaver Bayou 

C 01 Lands and Damages 



2,(49,000 



2,44 9,000 



2,64 9,000 



2,649,000 



531,000 



531,000 



531,000 



531,000 



41,961,321 10,(28,679 



3,180,000 



3,180,000 



3,180,000 



3,180,000 



52,590,000 



LABOR ID: EBROOI EQUIP ID: EBROOI 



Currency in dollars 



CREW ID: EBROOI UPB ID: EBROOI 



_Tue 27 Sep 1994 



U.S. Army Corp* of Engineer* 

PROJECT EBR001: East Baton Rouge Pah Fees. - KED 

East Baton Rouge Pariah Feasibility Study 

** PROJECT OWNER SUMMARY - LEVEL 6 « 



TIME 10:16:01 
SUMMARY PACE 11 



QUANTITY UOM CONTRACT COKTINQI Contlngn 



OTHER TOTAL COST UNIT COST 



C 0100 Lands and Damages 
C 010000 Lands and Damages 



C 01000000 Lands and Damages 

Lands and Damages 
Lands and Damages 
Lands and Damages 
Lands and Damages 

C 02 Relocations 

C 0200 Relocations 
r C 020000 Relocations 



1,512,590 



1,512,590 



1,512,590 



1,512,590 



318, 


410 


376, 


410 


178. 


.410 



378,410 



1,891,000 



1,891,000 
1,891,000 



1,891.000 



C 02000000 Relocations 

Relocations 

Relocations 

Relocations 

Relocations 
C 06 Fish « Wildlife Facilities 
c 0603 midlife Facilities * Sanctuary 
C 060371 Fences 



1,682,240 



1,682,240 



1,682,240 



1,682,240 



422,760 



422,760 



422,760 



422,760 



2,105,000 



2,105,000 



2,105,000 



2,105,000 



C 06037102 Sltework 

C 06037102 01 Fencing - barbed wire 7121.00 Lr 38,809 
Sltework 38,809 

Fences 38,809 

C 060373 Habitat and Feeding Facilities 



»,999 



9,999 



9,999 



48,808 6.85 

48,808 
48, BOB 



LABOR 10: EBR001 EQUIP 10: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBROOl 



Tua 27 Sap 1994 



U.S. Army Corp* of Engineers 

PROJECT EBR001: Cast Baton Rouge Pah Feaa. - NED 

Eatt Bacon Rouge Pariah Feaiibillty Study 

*• PROJECT OWNER SUMMARY - LEVEL 6 ** 



TIKE 10:16:01 



SUMMARY PUCE 



OUANTITY UOH CONTRACT CONTINtW Cantingn 



OTHER TOTAL COST UNIT COST 



C B*Q37J02 Slcavork 

C 0(037302 01 Planting Traaa 
Sitavork 

Habitat and Feading Feell 
wildlife Facilities 1 San 
Tlah i Klldllfa Tacllitla 

C 09 channel* and Canala 

C 0901 Channel* 

C 090101 Hob 4 Daaob 



123.00 AC 



18,450 



IB, 450 



18,450 



57,259 



57,259 



4,742 



4,142 



4,742 



14,741 



14,741 



23,192 188.55 



23,192 



23,192 



72,000 



72,000 



C 09010101 Mob i Datnob 
C 09010101 01 Hob ( Demob 
Mob * Damob 
Mob 4 Damob 
C 090115 Machanlcal Dredging 



220,000 



220,000 



220,000 



43,444 



43,444 
43,444 



2(3,444 



2(3,444 



2(3,444 



C 09011502 Sitawork 

C 09011502 01 Clearing for Channel Dred 220.00 AC 1,298,000 
C 09011502 02 Excavation (95000.00 CY 3,892,000 



Sitawork 

Machanlcal Dradglng 
C 090130 Bank Stabilisation 



256,321 
7GB, 567 



5,189,999 1,024,888 



5,189,999 1,024,888 



1,554,321 7065.09 
4,660,567 C.71 



6,214,867 



(, 214, 887 



C 09013002 Slta Work 

C 09013002 01 Oaotejttile Mat Turf ■ 

C 09013002 02 R-90 Stone 

C 09013002 03 Hydraulch 

C 09013002 04 Excavation for atona 

C 09013002 05 Fuaepluq Dana 

Slta work 



linf 545100.00 BY 
130200.00 TN 
322400.00 SY 
115700.00 CY 



3,270,(00 


645,927 








3,916,527 


2,408,700 


475,655 








2,884,355 


80,600 


15,916 








96,516 


64 7,920 


127,947 








775,867 


78,000 


15,403 








93,403 


6,485,821 


1,280,848 








7,766,669 



7.18 

22.15 



LABOR ID: EBR001 EQUIP 10: EBR001 



Currency in DOLLARS 



CREW ID: EBRO01 UPB ID: EBR001 



Tue 27 s«p 1994 



U.S. Amy Corps of engineers 

PROJECT EBROOli Easi Baton Rouge P«h Feas . - KED 

East Bacon Rouge Pariah raaalblllty Study 

•• PROJECT OWNER SWWAR* - LEVEL 6 *• 



TIHE 10sl6:01 
SUMMARY PAGE 13 



QUANTITY UOM CONTRACT 



CONTINGW Contlngn 



OTHER TOTAL COST UNIT COST 



C 09013003 Cone rata 

Bank Stabilization 
C 090199 Associated General Items 



6,495,821 1,280,848 



7,766,669 



C 09019906 Aesthetic Plantings 

C 09019906 01 Aesthetic Tree Planting 4500.00 EA 

Aesthetic Plantings 

Associated General leans 

Channele 

Channels and Canals 
. 29 Project Cooperation Agreements 
C 2900 Project Cooperation Agreements 
C 290000 Project Cooperation Agreements 



67,500 




16,500 











84,000 


67,500 




16, 500 







84,000 


67,500 




16,500 










84,000 


11,963,320 


2, 


365,680 








1«, 


329,000 


11,963,320 


2, 


365,680 








14. 


329,000 



18.67 



C 29000000 Project Cooperation Ag 

Project Cooperation Agra 
Project Cooperation Agrs 
Project Cooperation Agrs 
Project Cooperation Agra 
C 30 Engineering end Design 
C 3000 Engineering and Design 
C 300000 Engineering and Design 



4,100 



4,100 



4,100 



4,100 



900 



900 



900 



900 



5,000 



5,000 



5,000 



5,000 



C 30000000 Engineering and Design 

Engineering and Design 
Engineering and Design 



1,250,000 


238,000 








1,488,000 


1,250,000 


238,000 








1,488,000 



LABOR ID: EBR001 EC-UIP ID: EBR001 



Currency In dollars 



CREW ID: EBR001 UPS ID: EBR001 



Tua 27 Sap 1994 



U.S. Army Corpi of Engineers 

PROJECT EBROOli East Baton Rouge Pah Feai . - NED 

Eaat baton Rouga Pariah Feasibility study 

** PROJECT OWNER SUMMARY - LEVEL I •« 



TIME 10:16:01 
SUWiARr PAGE 



QUANTITY UOM CONTRACT 



CONTINCN Contlngn 



OTHER TOTAL COST UNIT COST 



Engineering and Design 
Engineering and Design 
C 31 Construction Management 
C 3100 Comtruction Management 
C 110000 Conit.ruct.ion Management 



1,250.000 



238,000 



1,250,000 238,000 



1,<88,000 



□ 1,486,000 



C 31000000 Comtruction Management 

Construction Hanaganant 
Construction Management 
Construction Hanaganant 
Comtruction Managamant 
Baavar Bayou 

Blackwatar Bayou 

O 01 Lands * Daavtges 

D 0100 Lands i Damages 

D 010000 Lands * Dsatagea 



583,000 


117,000 
117,000 










700,000 


563,000 










700,000 


583,000 


117,000 










700,000 


583,000 


111,000 










700,000 


17,052,509 


3,537,491 








20 


,590,000 



D 01000000 Land* l 

Lands ( Damages 
Land* i Daaagaa 
Landa I Damages 
Lends i Damage* 

D 02 Ralocationa 

D 0200 Ralocationa 

D G20000 Ralocationa 



1,476,000 
1,476,000 
1,476,000 
1,476,000 



370,000 



370,000 



370,000 



370,000 



1,646,000 



1,846,000 



1,646,000 



1,646,000 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID; EBR0QI UPB ID: EBR001 



_Tue 27 Sap 1994 



U.S. Amy Corpi of Engineer! 

PROJECT EBROQli East Bat on Rouge Pah Feas. - NED 

Eaat Baton Rouge Pariah Feasibility Study 

** PROJECT OWNER SUMMARY - LEVEL 6 ** 



TIKE 10:14:0! 
SUMMARY PAGE 15 



QUANTITY UOH CONTRACT CONTINGN Contlngn 



OTHER TOTAL COST UNIT COST 



D 02 000000 Re location a 

Relocations 
Relocation* 
Relocations 
Relocations 
a 06 ruh t midlife Facilities 

D 0603 midlife Facilities 6 Sanctuary 
D 0(0371 Fences 



1,675,680 


419. 320 








2,095,000 


1,675,680 


419,320 








2,095,000 


1,67 5,680 


419,120 









2,095,000 


1,675,680 


419,320 





2,095,000 



D 06037102 Sltework 
' v 06037102 01 Fencing - barbed wire 
Sltework 
Fences 
D 060373 Habitat and Feeding Facilities 



6203.00 LF 


33,806 


8,544 








42,350 




33,806 


8,544 








42,350 




33,806 


8,544 








42,350 



4.83 



D 06037302 Sltework 
D 06037302 01 Planting Treea 
sltework 

Habitat and Feeding Facil 
midlife Facilities 6 San 
Fish i wildlife Facllltle 

D 09 Channels and Canals 

D 0901 Channels 

C 090101 Hob i Demob 



107.00 AC 



16,050 



16,050 



16,050 



49,856 



49,856 



3,600 



3,600 



3,600 



12,144 



12,144 



19,650 183.64 



19,650 



19,650 



62,000 



62,000 



D 09010101 Mob t Demob 
D 09010101 01 Hob 4 Demob 



150,000 29,777 



179,777 



IABOR ID: EBR00I EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tub 27 Sep 1994 



U.S. Any Corps of Englnaen 

PROJECT EBROOli Ea»t Baton Rouge Pah r«»i . - MED 

Laat Baton Jtoug* Pariah Feailblllty Study 

« PROJECT OMNER SUMKAR* - LEVEL £ •* 



TIKE 10:16:01 



SUMMART PACE 



QUANTITr UOM CONTRACT CONTINGW Contlngn 



OTHER TOTAL COST UNIT COST 



Hob i Demob 
Hob 1 Daaob 
D 090115 Mechanical Dredging 



150,000 



150,000 



29,777 



29,777 



179,777 



179,777 



D 09011502 Bit* Mora 

D 09011502 01 Clearing for Channel Brad lit. 00 AC 167, COO 192,14 6 

D 09011502 02 Excavation 517*00.00 Ci 2,639,760 524,201 



Sit* Work 

Mechanical Dredging 
D 0*3130 Bank Stafalliiattoa 



3,607,360 716,347 



3,607,360 716,3*7 



1,159,746 7071.62 
3,163,961 6.11 



4,323,707 



4,323,707 



D 0901.3002 Sita atork 

D 09013002 01 eeotextile Mat Turf Hal 

D 09013002 02 R-90 Stona 

D O90130O2 03 Bydroaulch 

D 09013002 04 Excavation for atone 

D 09013002 OS Puaaplug 



Sita Work 

Bank Stabilisation 
D 090199 Aaiociated Canaral Ita&a 



8)7000.00 sr 


5,322,000 


1,060,000 








6,382,000 


7.20 


137BOO.O0 TN 


2,687,100 


533,577 








3,220.677 


23.37 


551500.00 ST 


137,875 


27,379 








165,254 


0.30 


141400.00 CY 


721,140 


143,196 








864.336 


i.ll 




102,000 


20,249 








122,249 





8,970,115 1,784,401 



8,970,115 1,784,401 



10,754,516 
10,754,516 



D 09019906 Aaathatlc Planting! 

D 09019906 01 Aaathatlc Tree Planting 

Aaathatlc Planting! 

Aaiociated Canaral Itaaa 

Channal* 

Channal! and Canal! 
D 29 Project Cooperation Agreement! 
D 2900 Project Cooperation Agreement! 



5700.00 EA 85,500 



21,500 



107,000 



85,500 


21,500 








107,000 


85,500 


21,500 








107,000 


12,812,975 


2,552,025 








15,365,000 


12,812,975 


2,552,025 








15,365,000 



18.77 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID l EBR001 UPB ID j EBR001 



Turn 27 Sap 1994 



U.S. Army Corps of Engineers 

PROJECT EBR001: East Bacon Rouge Psh Faaa. - HBO 

East Baton Rouga Parish Feasibility Study 

•• PROJECT OWNER SUMMARY - LEVEL 6 *« 



TIME 10:16:01 
SUMMARY PACE 11 



QUANTITY UOH CONTRACT CONTINCN Con ti nan 



OTHER TOTAL COST UNIT COST 



D 210000 Projact Cooperation Agreements 



D 29000000 Projact Cooperation Agreemen 

Projact Cooparatlon Agraa 
Projact Cooparatlon Agraa 
Projact Cooparatlon Agraa 
Projact Cooparatlon Agra* 
30 Engineering and De*lgn 
D 3000 Englnaarlng and Design 
D 300000 Englnaarlng and Design 



4,100 


900 








5,000 


4,100 


■OS 








5,000 


4,100 


900 








5,000 


4,100 


900 








5,000 



D 30000000 Englnaarlng and Daalgn 

Englnaarlng and Daalgn 
Englnaarlng and Daalgn 
Englnaarlng and Daalgn 
Englnaarlng and Daalgn 
D 31 Construction Kanagaaant 
D 3100 construction Kanagaaant 
D 310000 Construction Kanagaaant 



1,226,000 


241,000 





1,467,000 


1,226,000 


241,000 





1,467,000 


1,226,000 


241,000 





1,467,000 


1,226,000 


241,000 





1,461,000 



D 31000000 Construction Kanagaaant 

Construction Kanagaaant 
Construction Kanagaaant 
Construction Management 
Construction Kanagaaant 
Blackvater Bayou 



708,000 



708,000 



708,000 



708,000 



142,000 



142,000 



142,000 



142,000 



ISO, 


000 


•SO, 


000 


850, 


000 


850, 


000 



11,952,611 3,737,389 



21,690,000 



LABOR ID: EBR001 EQUIP ID! EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tua 27 Sap 1994 



U.S. Army Corpa of Englnaar* 

PROJECT EBROClt Emit Baton Rouga P*h rui. - HEX) 

East Baton Rouga Pariah Faaalbillty Study 

•* PROJECT OWNER SUWARY - LEVEL 6 *• 



TIME 10:16:01 



SUMMARY PACE 



QUANTITY WOK CONTRACT 



CONTIHGN Contlngn 



OTHER TOTAL COST UNIT COST 



E Hard Craal 
E 01 Landa and Danagaa 
E 0100 Landa and Daaugas 
E 010000 Landa and Daugaa 



E 0100QO00 Land* and Dasagai 

Landa and Ctaaagai 

Landa and Damage* 

Landa and Daatagaa 

Land* and " — j — 

E 06 Flah 4 Hlldlifa Faeilltlaa 

E 0603 Nlldllf a Faeilltlaa l sanctuary 

E 060371 Fancaa 



122,540 



122,540 



122,540 



122,540 



32,460 



32,460 



32,460 



32,460 



155, 000 



15b, 000 



155,000 



155,000 



t 06037102 Sltwork 

C 06037102 01 Fencing - barb«d wlra 

llfwork 

Fancaa 

E 060373 Habitat and Faading Faeilltlaa 



1B3H.O0 LF 



10,017 



10,017 



10,017 



2,626 



2,626 



2,828 



12,84 5 



12,645 



12,84 5 



6.94 



E 06037302 Sltawar* 
E 06037302 01 Planting Traaa 
tUtavork 

Habitat and raedlng Faell 
Mlldllfa Faeilltlaa 6 San 

run • Mlldllfa racllltla 
E 09 Channel* and Canal* 



32.00 AC 



4,600 



4,600 



4,600 



14,617 



14,617 



1,355 



1,355 



1,355 



4,163 



4,163 



6,155 192.34 



6,155 



6,155 



19,000 



19,000 



LABOR ID: EBROOJ EQUIP ID: EBR001 



Currancy In dollars 



CREt» IDs EBR001 UPB ID: EBR001 



Tue 27 Sep 1994 



U.S. Anny Corp* of Engineer! 

PROJECT EBR001: Cait Baton Rouge Pah Feai . - NED 

East Baton Rouge Pariah Faaaibillty Study 

" PROJECT OWNER SUMMARY - LEVEL 6 ** 



TIME 10:16:01 
SUhHAPY PACE 19 



QUANT IT* UOM 



CONTRACT 



CONTINGW Contlflgn 



OTHER TOTAL COST UNIT COST 



E 0901 channel! 

t 090101 Mob I Daotob 

E 09010101 Nob « Demob 
E 09010101 01 Mob I Demob 

Mob 6 Demob 
Mob « Danob 
t 090115 Mechanical Dredging 



150,000 



150,000 



150,000 



34, 806 



36,806 



36,806 



186,806 



186,806 



186,806 



E 09011502 Sitework 



09011502 01 Clearing for Channel Ored 20.00 AC 



-m 09011502 02 Excavation 
E 09011502 03 Clearing and Snagging 

Sitework 

Mechanical Dredging 

E 090130 Sank Stabilization 



143000.00 CY 
13.00 HI 



11B, 000 
965,250 
247,000 



1,330,250 



1,330,250 



28,954 

236,850 

60,608 

326,412 

326,412 



1(6,954 7147.70 

1,202,100 S.41 

307.608 23662.15 



1,656,662 



1,656,662 



E 09013002 Sltework 



E 09013002 01 land (8- thick) 

E 09013002 02 Filter Drain Fabric 

E 09013002 03 Fuieplug Dana 

Si tenor k 



13200.00 CY 


138,600 


34,009 








172,609 


13.08 


59300.00 sr 


444,750 


109,131 








551,881 


9.34 




40,000 


9,815 








49,815 





623,350 



152,955 



776,305 



E 09013003 Concrete 



E 09013003 01 Cutoff wall 

E 09013003 02 channel Nail Pavement <4* 

E 09013003 03 Channel Hall Pavement (6" 

E 09013003 04 Channel Hall Pavement IB" 

£ 09013003 05 drain ditch 

concrete 

Bank Stabilization 



400.00 CT 


60, 000 


14,723 








74,723 


186.81 


8800,00 or 


1,144,000 


284,810 








1,428,810 


162.36 


6600.00 CY 


990,000 


246,510 








1,236,510 


187.35 


4500.00 CY 


675,000 


165,629 








840,629 


186.81 


2200.00 CY 


286,000 


70,178 








356,178 


161.90 



3,155,000 



3,778,350 



781,850 



934,805 



3,936,850 



4,713,155 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB 10: EBR001 



Tu* 27 Sep 1914 



U.S. Any Corp* of Engineers 
PROJECT CBR001: Ca»t Baton Rouge Pih Fui. - NED 

Cast Baton Rouge Pariah Feasibility Study 
•• PROJECT OWNER SUMMARY - LEVEL ■ *• 



TIME 10:16:01 
SUMMARY PAGE 



QUANTITY UOW CONTRACT CONTINGN Contingn 



OTHER TOTAL COST UNIT COST 



E 090199 Associated General Itana 



E 0*019902 llteeork (Construction Acces 

E 09019902 01 eacaratlon 

E 09019902 02 rUtar fabric 

E 09019902 03 Crushed itona 

E 09019902 Of Obstruction Removal 

Sltework (Construction Ac 



6500.00 CY 


47,125 


11,561 








SB, sea 


9.01 


19400.00 SY 


67,900 


16,661 








04,561 


4.36 


9000.00 TON 


216,000 


53,001 








269,001 


29. II 


S6DO.O0 LF 


56,000 


13.741 








69,741 


12.45 



387,025 



94,966 



481,991 



E 09019905 Plata la 
E 09019905 01 Fanca (chain link) 
Hat a la 



11200.00 LF 



92,400 



92,400 



22,673 



22,673 



115,073 10.27 



115,071 



E 09019906 Aesthetic Planting* 

E 09019906 01 Aaathatic Traa Planting 650.00 EA 
E 09019906 02 Aaathatic Shrub Planting 1100.00 EA 

Aaathatic Planting! 

Associated General I tan* 

Channala 

Channels and Canals 
E 29 Project Cooperation Agreement* 
E 2900 Project Cooperation Agreements 
t 290000 Project Cooperation Agreement* 



9,750 
12, 100 




2,438 

3,025 


21,850 




5,463 


501,275 




123,102 


5,759,875 


1, 


,421,125 


5,759,875 


' 1, 


,421,125 



12,188 

15,125 



27,312 



624,377 



7,181,000 



7,181,000 



18.75 
13.75 



E 29000000 Project Cooperation Agreanen 

Project Cooperation Agree 

Project Cooperation Agree 
Project Cooperation Agree 
project Cooperation Agree 



2,400 



2,400 



2,400 



2,400 



600 








3,000 


600 








3,000 


600 








3,000 


600 








3,000 



LABOR ID: E8R001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREH ID: EBR0O1 UPS ID: EBR001 



Tub 27 Sap 1994 



U.S. Array Corpi of Engineer! 

PROJECT EBROOli Cut Baton Rouge Pah Paaa . - NED 

Eaat Baton Rouge Pariih F'eailbillty Study 

" PROJECT 09MER SUMMARY - LEVEL C •* 



TIKE 10:16:01 
SUMMARY PACE 21 



QUANTITY U0M CONTRACT 



cowTINOi Contingn 



OTHER TOTAL COST UNIT COST 



E 30 Engineering end Dealgn 
t 3000 Engineering and Dealgn 
E 300000 Engineering and Dealgn 



E 30000000 Engineering and Dealgn 

Engineering and Dealgn 
Engineering and Dealgn 
Engineering and Dealgn 
Engineering and Dealgn 
t 31 Qoeattavctloa Management 
-t 3100 Contract Ion Management 
E 310000 Conat ruction Management 



1,303,000 



1,303,000 



1,303,000 



1,303,000 



248,000 



248,000 



248,000 



248,000 



1,551,000 



1,551,000 



1, SSI, 000 



1,551,000 



E 31000000 Construction Management 

Conat ruction Management 
Construction Kanageaent 
Conat ruction Hanagaaant 
Conatruction Management 
Hard Creek 
Eaat Baton Rouge Pah Teas 



467,000 94,000 



467,000 94,000 



467,000 94,000 



4 67,000 94,000 



7,669,632 1,600,368 



1,00 EA 88,633,948 20,466,052 



561,000 



961,000 



561,000 



561,000 



g 9,470,000 



109,100,000 109100000 



LABOR ID: EBR001 EQUIP ID! EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



To* 27 Sep 199* 



U.S. Axwy Corp* of Engineers 

PROJECT LBR0C1: East Baton Rouqe Pih Fees. - HED 

tilt Baton Rouge Par If h Feasibility Study 

■■ PROJECT INDIRECT SUW4ARI - LEVEL 2 ** 



TrHE 10:16:01 



S'JMMART PAGE 



QUANTITY DOM 



DIRECT DISTRIBU OVERHEAD HOME OFC 



PROFIT 



BOND TOTAL COST UNIT COST 



» Sayou Fountain 



1 01 Land* and Damage* 

A 02 Relocation* 

A OS Fish * Wildlife raelli 

A 09 Channels and Canal ■ 

A 29 Project Cooperation Ag 

A 30 Engineering and Design 

A 31 Construction Kanageaen 

Bayou fount a in 



1,019,000 





3,000 





a, 688 


2,222 


1,444,131 


3*1, 133 


4,100 





651,000 





304,000 





3,(31,520 


363,355 






1,019,000 





3,000 





11,110 





1,805, S65 





4,100 





851,000 





304,000 





3,997,815 



B Jonas Craak 



B 01 Lands and Damages 

B M rial) A Wildlife Faclll 

B 09 Cha nnal* and Canal* 

B 14 Recreation Fecllltlea 

B 29 Project Cooparation Ag 

B 30 Engineering and Dealgn 

B 31 Construction Kanagaman 

Jonas Creak 



393,020 

















393,020 


41,3*3 


10,341 














51,704 


28,3*2,480 1 


1,090, 620 














35,453,100 


727.037 


181,759 














908,797 


1,700 

















1,700 


2. 504,000 

















2,504,000 


2,649,000 

















2, £49, 000 



34,478,601 7,282,720 



41,961,321 



C Beaver Bayou 



C 01 Lands and Damages 

C 02 Relocation* 

C 06 Flah * Nlldllfa Faclll 

C 09 Channel* and Canals 

C 29 Project Cooparation Ag 

C 30 Engineering and Design 

C 31 Construction Hsnageaen 

Beaver Bayou 



1,512,590 



















1,512,590 


1,682,240 



















1,682,240 


45,808 


11. 


.452 














57,259 


9,570,656 2, 


392. 


664 














11,963,320 


4,100 



















4,100 


1,250,000 



















1,250,000 


583,000 



















SB 3, 000 



14,648,393 2,404,116 



17,052,509 



D Black water Bayou 



D 01 Land* • Damage* 

D 02 Relocations 

D 06 Fish 6 Wildlife Faclll 

D 09 channel* and Canals 

D 29 Project Cooperation Ag 

30 Engineering and Design 

O 31 Construction Hanageaan 

Blackwatar Bayou 



1,47*. 000 

















1,476,000 


1,675,680 

















1,675,(80 


39,885 


9,971 














49,85* 


10,250,380 


2,5*2,595 














12,812,975 


4,100 

















4,100 


1,226,000 

















1,226,000 


708,000 

















708,000 


15,380,045 


2,572,566 














17,952,611 



LABOR ID: EBR001 



EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 PPB 10: EBRO01 



turn 27 Sap 1994 



U.S. Any Corp* of Engineer* 

PROJECT EBROQlt Eait Baton Houga Pah Fa«». - NED 

Eaat Baton Rouga Pariah Feaiiblllty Study 

■* PROJECT INDIRECT 5WWAAT - LEVEL 2 « 



tike 10:16:01 
SU*WAKT PAGE 23 



QUANTITY UOM 



DIRECT DISTRIBU OVERHEAD HOME OFC 



PROFIT 



BOSD TOTAL COST UNIT COST 



E Hard Craak 



E 01 Land* and Damaga* 

E Of riah t Hildllfa Faclll 

E 09 Channal* and Canal* 

E 29 Pro] act Cooparation Ag 

E 30 Englnwrlrrg and Daalgn 

E 31 Conn t ruction Managaman 

Ward Craak 

Eaat Baton Houga Pah F 
Contingency 

TOTAL INCL OWNER COSTS 



122,340 

















122,540 


11,854 


2,963 














14,817 


4,607,900 


1,151,975 














5,759,875 


2,400 

















2,400 


1,303,000 

















1,303,000 


467,000 

















467,000 


6,514,694 


1,154,938 














7,669,632 


74,856,253 


13777696 














86,633,948 88633948 
20,466,052 




109,100,000 



LABOR ID: EBRO0I EQUIP ID: EBR00I 



Currancy in DOLLARS 



CREW ID J EBR001 Ut>B 10: EBR001 



Tue 27 



1994 



U.S. Any Corpa of Engine*™ 

PROJECT EBR001: Eait Baton Rouge Pih Pea*. - WED 

Eaat Baton Rouge Pariah Feealbility Study 

«* PROJECT INDIRECT SUMMARY - LEVEL 6 " 



TIME 10:ld01 



SUMMARY PACE 



QUANTITY DOM 



DIRECT DISTRIBU OVERHEAD HOME OfC PROflT 



BOND TOTAL COST UNIT COST 



A Bayou Fountain 
A 01 Landa and Damage* 
A 0100 Landa and Damage* 
A 010OO0 Landa and Deaagee 



A 01000000 landa and Deaage 

Landa and Dam 
Landa and Dan 
Landa and Daa 



A 0? Relocation* 

A 0200 ■alocationa 
A 020000 Relocationa 



1,019,000 



1,019,000 



1,019,000 



1,019,000 



1,019,000 



1,019,000 



1,019,000 



1,019,000 



A 02000000 *• location* 

Relocation* 
Relocation a 
Ralocatlona 
Ra location* 
A 0C nab a wildlife Faclll 
A 0603 Midlife Facllltlaa 
A 060371 Fence* 



3,000 

















3,000 


3,000 

















3,000 


3,000 

















3,000 



3,000 



3,000 



A 0(037102 Kltework 

A 0(037102 01 ramcing - bar 137B.00 LF 
altevork 



C.00B 1,502 



(,008 1,502 



7,510 



7,510 



LABOR ID; EBR0D1 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 ufb ID: EBR001 



Tua !1 Sfp 1994 



U.S. Any Carpi of Engineer* 

PROJECT EBR0Q1: Cot Baton Rouga P«h Faai . - NED 

East Baton Rouga Pariah Faaiibllity Study 

*• PROJECT INDIRECT SUMMARY - LEVEL 6 *» 



TIME 10:li:r' 
SWMARV PACE 2 b 



QUANTITY UOM 



DIRECT DISTRIBU OVERHEAD HOKE OFC PROFIT 



BOND TOTAL COST UNIT COST 



Vhoh 

A 060373 Habitat and Faadln 



6,008 1,902 



1,510 



A 06031302 Sltawork 

A 06037302 01 Planting Traa 
Sltawork 
Habitat and F 

Wildlife Facl 

riah * triidii 
A Ot Channelm and Canala 

0901 Channel* 
A 090101 Hob t Demob 



21.00 AC 



2,880 



2,880 



2,880 



e,eee 



720 



720 



720 



2,222 



2,222 



l,6O0 150.00 



3,600 



3.600 



11,110 



h, no 



A 09010101 Hob l Demob 
A 09010101 01 Hob t Demob 
Hob ( D*mob 
Hob i Demob 
A 090115 Mechanical Diedgin 



80,000 20,000 



80,000 20,000 



80,000 20,000 



100,000 



100,000 



100,000 



A 09011502 Sltawork 

A 09011502 01 Claarlng and 
A 09011502 02 Clearing for 

A 09011502 03 Excavation 

Sltawork 

Mechanical Dr 
090130 Bank Stabllltatlon 



B.00 MI 

47.00 AC 

283000.00 CT 



121,(00 30,400 
221,640 55,460 
882,960 220,740 



1,226,400 306,600 



1,226,400 306,600 









152,000 19000.00 
277,300 S900.OO 
1,103,700 3.90 



1,533,000 



1,533,000 



A 09013002 Sltawork 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tub 27 Sap 1994 



U.S. Army Corp* of Engineer* 

PROJECT EBROOI: Eait Baton Rouge Pah Feaa. - NED 

Ea*t Baton Rouge Pariah Feeaibiiity Study 

•■ PROJECT INDIRECT SUMMARY - LEVEL 6 ** 



time 10:1(:01 

SUMMARY PAGE 



QUANTITY UOM 



DIRECT DISTRIBU OVERHEAD HOME OFC PROriT 



BOND TOTAL COST UNIT COST 



A 09013002 01 Filter Drain (4(0.00 ST 
A 09013002 02 aand IB" thle 1(0.00 cy 

A 09013002 03 riprap 16- - 890.00 TON 

Sit a work 



38, ISO •,(90 

960 240 

16.316 4,094 



56,096 14,024 











48,450 

1,200 

20,470 



70,120 



7.50 

7-50 

23.00 



A 09013003 


Cone lata 










A 09013003 


01 


1 FT U-fraaa 


(7.00 


CY 


9,(48 


2,412 


A 09013003 


0? 


1 FT U-fraaa) 


100.00 


BJ 


34,000 


6,000 


A 09013003 


03 


Channel Wall 


55.00 


cy 


5,720 


1,430 


A 09013003 


04 


Channel Kail 


43.00 


CY 


5,160 


1.290 


A 0*013003 


05 


Channal Mall 
Cone rata 
Bask, stabllli 


(2.00 


CY 


7,440 


1,860 




51,968 


12,992 




108,064 


27,016 











12,060 180.00 

30,000 300. 00 

7,150 130. 00 

6,450 150.00 

9,300 150.00 



64,960 



135,080 



A 090199 Aaaoclaeed General 



A 09019905 Metala 

A 09019905 01 Fence (chain 300.00 LF 1,980 495 

Metal. 1,980 495 



2,475 B.25 

2,475 



A 09019906 Aaathatic Plant 1 

A 09019906 01 Aaathatic Tra 1050.00 EA 
A 09019906 02 Aaathatic Star 17(0.00 EA 

Aaathatic Pla 

Aeaociatad Ga 

Channal i 

Channel! and 
A 29 Project Cooperation Ac/ 
A 2900 Project Cooperation 
A 290000 Project Coope ratio 



12,(00 
15,488 


3,150 
3,872 


















15,750 
19,360 


15.00 
11.00 


28,088 


7,022 














35,110 




30,068 


7,517 














37,585 




1,444,532 


3(1,133 














1,805,665 





1,444,532 3(1,133 



1,805,(65 



A 29000000 Project Cooperat 



LABOR ID: EBROOI EQOIP 10; EBR001 



Currency in DOLLARS 



CREH ID: EBROOI UPB ID: EBROOI 



Tue 27 s«p 1994 



U.S. Amy Corps of Engineers 

PROJECT EBRQ01: East Bacon Rouga Psh Faa*. - NED 

East Baton Rouge Pariah Feasibility Study 

** PROJECT INDIRECT SUMMARY - LEVEL 6 ** 



TIME 10:16:01 
SUMIARY PAGE 21 



OUANTITY OCM 



DIRECT DISTRIBU OVERHEAD HOME OFC PROFIT 



BOND TOTAL COST UNIT COST 



Project Coop* 

Project Coop* 

Project Coope 

Project Coope 

A 3D Engineering and Design 

A 3000 Engineering end Deal 

A 300000 Engineering and De 



4,100 

















4,100 


4,100 

















4,100 


4,100 

















4,100 



4,100 



4,100 



A 30000000 Engineering end 

Engineering a 

Engineering a 

Engineering a 

Engineering a 

A 31 Construction Henagemen 

A 3100 Construction Managem 

A 310000 Construction Hanag 



851,000 



851,000 



851,000 



651,000 



851,000 



851,000 



851,000 



851,000 



A 31000000 Construction Han 

Construction 
Construction 
Construction 
Construction 
Bayou Founts 1 
Jones Creek 
B 01 Lands end Damages 



304,000 

















301,000 


304,000 











a 





304,000 


304,000 

















304,000 


304,000 

















304,000 



3,634,520 3(3,355 



3,991,875 



IABOR ID: EBR001 EQOIP ID: EBP.001 



Currency in DOLLARS 



CREH ID: EBR001 UPB ID: EBRQ01 



Turn 27 Sap 1994 



U.S. Amy Carpi of Engineaci 

PROJECT EBROOli £a«t Bacon Roug* P»K Nttt - NED 

Eaat Baton Rouga Pariah Feasibility Study 

•« PROJECT INDIRECT SUW4ARY - LEVEL 6 •* 



TIKE 10:16:0! 



sumjuw pace 



QUANTITY DOM 



DIRECT DISTRIBU OVERHEAD HOME OFC PROFIT 



BOND TOTAL COST UNIT COST 



B 0100 Landa and Daugaa 
B 010000 Land* and Daaaqaa 

B 01000000 Landi and Daaaqa 

Landa and Dam 

La nda and Dam 

Landa and Das 

Landa and Dan 

B 0C Filh I Nlldllf* Faclli 

B 0(03 Mlldllfa Facilitia* 

B 060371 raneaa 



393,020 



















393,020 


393,020 





















393,020 


393,020 














393,020 


393,020 

















393,020 



B 06037102 Sltavork 

B 0(037102 01 Fanclng - bai 6432.00 LF 
HtllMl 

ran cm 

B 060373 Habitat and Faadln 



28,043 7,011 



28,043 7,011 



28,043 7,011 



35,0S< 



35,054 



35,054 



5.45 



• 0(037302 Sltawork 

B 06037302 01 Planting In* 
Sltawork 
Habitat and F 
MUdlifa Fact 

run i midii 
B 09 Channala and Canali 
B 0901 Channala 
B 090101 Mob a Dasnob 



13,320 


3,330 














16,650 


13,320 


3, 330 














16,650 


13,320 


3,330 














16,650 


11, 363 


10,341 














SI, 704 



41,363 10,341 



51,704 



LABOR ID: EBftOOl EQUIP ID: EBR0Q1 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tue 27 Sap 1994 



U.S. fcr»y Corps of Engineer* 

PROJECT EBR001: Lett Baton Rouge Pah Feai , - NED 

Cast Baton Rouge Pariah Paaalblllty Study 

*• PROJECT INDIRECT SUMMARY - LEVEL 6 •* 



TrME 10:16;01 
SUWWRY PAGE 29 



QUANTITY UOM 



DIRECT DISTRIBU OVERHEAD HOME OFC 



PROFIT 



BOND TOTAL COST UNIT COST 



■ 09010101 Hob t Demob 
B 09010101 01 Mob t Demob 
Hob C Deraab 
Hob K Demob 
B 0901 IS Mechanical Dredgln 



378, 000 


94,000 














470,000 


376,000 


•4,000 














470,000 


376,000 


94,000 














470,000 



B 09011502 Sita Work 



B 09011502 01 Clearing for 272.00 AC 674, SCO 168,640 
B 09011502 02 Degrading, ha 162000.00 CY 1,296,000 324,000 
B 09011502 03 Clearing and 3.00 HI 45,600 11,400 



Sit* Work 
Hachanical C-r 
B 090130 Bank Stabilization 



2,016,160 504,040 



2,016,160 504,040 



843,200 3100.00 
1,620,000 10.00 
57,000 19000.00 



2,520,200 



2,520,200 



B 09013002 Sita Work 



B 09013002 01 aand (8 - thlc 84000.00 CY 
B 09013002 02 Filtar Drain 418700.00 SY 
B 09013002 03 Fuaaplug Due* 

Sita work 



779,520 194, MO 

2,512,200 628,050 

86,400 21,600 

3,376,120 844,530 















974,400 


11.60 














3,140,250 


7.50 














108,000 
















4,222,650 





B 09013003 Concrata 



B 09013003 01 Cutoff Wall 

8 09013003 02 Chin rial Hall 

B 09013003 03 Channel Mall 

B 09013003 04 Char, rial Wall 

B 09013003 05 drain ditch 

Concrata 

Bank Stablllz 



6150.00 CY 


738,000 104,500 














922,500 


ISO. 00 


B2300.00 CY 


8,559,200 2,139,800 














10,699,000 


130.00 


61300.00 CY 


7,156,000 1,839,000 














9,195,000 


150.00 


11000.00 CY 


1,320,000 330,000 














1,650,000 


150.00 


33100.00 CY 


3,442,400 860,600 














4,303,000 


130.00 




21,415,600 5,353,900 














26,769,500 





24,793,720 6,198,430 



30,992,150 



t 090199 Aisoclated General 



B 09019905 Metal. 



LABOR ID: EBR001 



EQUIP ID: EBR001 



Cur ran ey In DOLLARS 



CREW ID: EBR001 UPB ID] EBR001 



Tub 27 Sep 1994 



U.S. Amy Corp* of Engineer! 

PROJECT EBR001: Edit Baton Rouge Pih feat. - MED 

Eaat Baton Rouge Pariah Feaalblllty Study 

•• PROJECT INDIRECT 5WKARY - LEVEL ( ** 



TIKE 10:11:01 



SUMMARY PACE 



QUANTITY OOM 



DIRECT DISTRIBU OVERHEAD HOME OfC PROFIT 



BOND TOTAL COST UNIT COST 



■ 0(019905 01 fence (chain 171000.00 LF 1,121,(00 282,150 

Hetale 1,128, (00 282,150 



1,410,750 1.25 



1,410,750 



■ 0901990* Aaathatic Plantl 

B 0901990C 01 Aaathatic Tra 1800.00 EA 
8 09Q1»90( 02 Aaathatic Shr 3000.00 EA 

Aaathatic PI* 

Aaaoclated Ce 

Channala 

a 
Channala and 

1 14 «.cr.«Uon Facllltlea 

B 1400 

B 140022 Parking Lota and I 



11,600 
26,400 


3,400 
(,(00 






















27,000 
33,000 


15.00 
11.00 


48,000 


12,000 
















(0,000 




i,i7e,eoo 


294,150 














1. 


470,750 




28,3(2,480 


7,090,(20 














3S : 


453,100 





28,3(2,480 7,090,(20 



35,453,100 



■ 14002202 Slta Work 

B 14OC2202 02 Bridge - 10' 

B 14002202 03 Bridge - 10' 

B 14002202 04 Slgna 4 Hark* 20,00 EA 

B 14002202 05 Tree* 4431 .00 EA 

B 14002202 0( Fane. ((' Boo 55440.00. J.F 5(7, 70( 141,926 

Slta Work 



Parking Lota 

Recreation Fa 
■ It Project Cooperation Ag 
B 2 900 Project Cooperation 
B 190000 Project Coopeiatlo 



18,800 4,700 

84,800 21,200 

2,5(0 (40 

53,172 13,293 



727,037 181,759 



727,037 181,159 



727,037 181,759 



727,037 181,759 















23,500 
















106,000 
















3,200 


1(0.00 














((,465 


15.00 














709,(32 


12.80 



908,797 



908,797 



908,797 



908,797 



B 29000000 Project Cooparat 



LABOR ID: EBR001 E0UIP ID: EBROO^,,., . 



Currency In dollars 



CREW ID: EBR001 UPB ID: EBR001 



1MI7MP !»9« 



D.I. Krmy Corp* at Englnaari 

PROJECT tSROOlt Bait Baton Kouga p.h ran. - MS 

Eatt Baton Bouga Pariah feasibility Study 

*• PROJECT rKDIRECT lUBURI - LEVEL 4 •• 



TIKE 10:14:01 
KfttURT PACE 31 



ffiMTIH UOM 



DIRECT DltTHIKJ OVERHEAD ROME ore l>ROri7 



BOKO TOTAL COST OMIT CDS? 



trojaet 

■m j a m 

»ro}«ct Coop* 
» 30 tngln— rlag and Daalgn 
I 3000 BaglMW lag and Daal 
S 300000 Englnvarlng and Da 



1,100 



1,700 



1,700 



1,700 



1,700 



1,700 



1,700 



1,700 



B 30000000 tBflB—CtBg and 

RnglnaTlag a 

Knglnaaring a 

to gl wring a 

Engiaaariag a 

t 31 CoMtruciton ManagaMn 

B 3100 Coo * tract Ion Managaai 

• 310000 Con » tract Ion Hanag 



1,504,000 

















2.504,000 


1,504,000 

















2. SO*, 000 


2,504,000 

















2,504,000 


2,504,000 

















2,504,000 



■ 11000000 Ccmtt ruction H*n 



Con v t- net loo 



01 



Coottrurtloo 
Cons tract Ion 
Jtanaa entk 
Bayou 

and Baaagaa 



2,441,000 



2,«4»,000 



2,441,000 



2, 44 1, 000 



34,171,401 7,2*1,720 



2,441,000 



2,449,000 



»,«4»,000 



2,C4I,000 



41,141,321 



LABOR mt SBR001 BQUIP XOl IBRQOl 



Currency In DOLLARS 



CBEW IDi OR001 DPI IDl CSR001 



Jl 



lt*4 



D.», Any Corpi of Enginaara 

PROJECT OHfflOl: bit Baton Rouj* Mb ra#«. - aTED 

tMt Raton Kouga »axi*h ratability Study 

** MCJtCT ODIRECT SUMMIT _ LEVEL t •• 



TDK 10:1*101 
SUMtUtY FAST. « 



QBUfTm OCM 



DIRECT DISTKIB0 OVERHEAD SOME CfC FROriT 



SONS TOTAL COST UNIT COST 



C 0100 

C 01OP0O 



C 61000000 



Land* and Dab 



C 6200 

e 030000 



Landi and 
loin 



1,512,590 



1,512,590 



1,512.510 



1,512,5*0 



1,512,5*0 



1,312,510 



1,512,5*0 



1,512,590 



C 07000000 ^location* 

■» location* 

■alaeatlena 

Sa location! 

■a location* 

C M riii ■ KUdlif a racUl 

C 0*03 Hildllfa racllltla. 

C 0*0271 



1,(12,240 



1.M2.240 



1, ((2,240 



1,(82,240 



1,(82,240 



Q 1,(82,240 



1,(B2,?4D 



1,(82,240 



C OC0TTI02 Mltmmak 

c 0*017102 01 r*acin« - t*x im.oo ir 

RUMWtk 
ranoac 

C 0*0371 Satoltat and Faodin 



31,04* 7,7(1 



31,041 7,7(2 



31,04a 7,7(2 



Ji,109 5.45 

o 3(,ao* 

o M,ao* 



1MOR tDt E1R001 100 1 » IS i 1SR001 



Currancy la DOLLARS 



CREW ID: CSR001 OTB ID; EBR001 / 



Tua ^^ Sap 1994 



U.S. Any Corpi of Englnaara 

PROJECT EBR001: E*»t Baton Rouga Pah Fui. - MED 
Eaat Baton Rouga Pariah Fallibility Study 
•• PROJECT INDIRECT SUMMARY - LEVEL t •• 



TIKE 10il(:01 
RIM4ART PAGE 33 



quantity uoh 



DIRECT DISTRIBU OVERHEAD HOKE OFC PROriT 



BOND TOTAL COST OWIT COST 



C 0(037302 Sltavork 

C 06037302 01 Planting Tr«* 123.00 AC 

•ltawark 

■abltat and F 

Mlldllfa Facl 

Plan I Hlldll 
C 0* Cnannala and Canal* 
C 0901 Cbaunala 
C 090101 Mob 



14,760 3,(90 



14,760 3,(90 



14,7(0 3,(90 



45,808 11,452 



45, BOB 11,452 



18,450 150.00 



19,450 



18,450 



37,359 



57,259 



C 09010101 Mob I 

\ 09010101 01 Mob i Damob 
Hob ( Daaob 
Hob ■ Danob 

C 890115 Macbanlcal Dradgln 



17 6,000 


44,000 














220,000 


176,000 


44,000 














220,000 


176,000 


44,000 














220,000 



C 09011S02 Sit*«OtR 

C 09011502 01 Claarlng for 220.00 AC 1,039,400 259,600 
C 09011502 02 Excavation (95000.00 C¥ 3,113,(00 778,400 



•ltawark 

Hach*nical Dr 
C 040130 tank Stabilization 



4,152,000 1,038,000 



4,152,000 1,038,000 








1,298,000 5900.00 
3,892,000 5.(0 



5.199,999 



5,1*9,999 



C 09013002 Rita Mork 

C 09013002 01 Gaotaztlla Ha 54 5100.00 5Y 

C 09013002 02 tt-90 Ston* 130200.00 TN 

09013002 03 Hydromuleh 322400.00 SY 

' 09013002 04 Excavation fo 115700.00 CT 

C 09013002 05 Fnaapluo Dui 

•It* Mork 



2,(1(,480 


(54,120 














J, 


,270,600 


(.00 


1,926,960 


481,740 














2, 


,408,700 


18.50 


(4,480 


16,120 





". 


■ 







80, 600 


0.25 


518,336 


129,584 
















(47,920 


5.(0 


(2,400 


15,(00 
















78,000 




5,188,656 


1,297,1(4 














*. 


4BS,B21 





LABOR ID: EBRQ01 EQUIP ID: EBA001 



Curraney In DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Im17Mp lt»4 



U.S. Army Corps of Englnaara 

PROJECT EIROOli Eaat Baton Aouga Pah Fwi. - HED 

taat Baton Rouga Pariah Faaaibillty Study 

•• project ncipxci Wfttty - level s •• 



TIKE lOrltiOl 
SUJ«ART PAGE ^1 



Kiahtitt oom 



DIRECT DISTRIBO OVERHEAD HOME OFC PAOriT 



BOND TOTAL CXIST UNIT COST 



C 0*011003 



C OtOltf aaaocLatad 



Hit 



S,1S1,€5* 1,1*1,1*4 



*,«BS,flIl 



C OS01990*" Aaathatic Plant! 

C a«01»0« 01 Aajtbatlc Tra 4S0Q.00 CA 

ftasthatlc PLa 

AasocLatad Cm 



C 2B Pro jact Cooperation Ag 
C 2*00 Project Cooperation 
C 210000 Pro Jact Coop* ratio 



54,000 13,500 



n.SOO 15.00 



54,000 13,500 














♦n.soo 


54,000 13,500 














•7,500 


t,S10,CSS 2,3»2,<(4 














11,963,320 


t,S?0,*5» 2,3»2,C«4 














11,9*3,310 



C 29000000 Project Cooperat 

Project Coop* 
Fro Jact Caopa 
Project 
Fro Jact 

C 30 Engineering and Deilgn 
C 3000 faiqlnearlag and Deal 
C 300000 Engineering and Da 



4,100 



4,100 



4,100 



4,100 



4,100 



4,100 



4,100 



4,100 



C 30000000 Engineering and 

Engineering a 
Engineering a 



1,250,000 



1,250,000 



1,250,000 



1,250,000 



LABOR ID: EBR001 EQUIP ID; EBR001 



Currency In DOLLARS 



CREW ID! EBR001 UPB ID: EBRD 01 



To* 37 Sap 1994 



U.S. Amy Corpi of Enginaar* 

PROJECT EBRQOli Late Baton Rouga Psh Fea». - NED 

East Baton Rouga Pariah Feasibility Study 

•* PB.OJECT INDIRECT SUmAJW - LEVEL C •* 



TIKE U>!j»:01 
BUmARY PACE 39 



QUANTITY UOM 



DIRECT DISTRIBU OVERHEAD HOKE OfC PROFIT 



BOND TOTAL COST UNIT COST 



Engineering a 

Eng tnaaring a 

C 31 Construction Mans gen en 

C 3100 Construction Menagam 

C 310000 Construction Hanag 



1,350,000 



1,250,000 



1,250,000 



1,350,000 



C 31000000 Const ruction Man 

Construction 
Construction 
Construction 
Construction 
lum Bayou 
Blackwatax Bayou 
01 leads i. nasii gas 
D 0100 Land* I Damage* 
D 010000 Lands t Deaages 



563,000 



583,000 



583,000 



583,000 



14,448,393 3,404,116 



583,000 



583,000 



583,000 



583,000 



17,052,509 



D 01000000 Lands a Daaagea 

Lands t Qaaag 
Land* 4 Daaag 
Land* 4 Daaag 
Lands ( Daaag 

P 02 teiocstlons 
B 0200 Relocations 

D 020000 Mloeations 



1.47C, 000 



1,476,000 



1,474,000 



1,476,000 



1,474,000 



1,474,000 



1,476,000 



1,474,000 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tub 27 •*? 1994 



D.I. Aray Corpa of £ngln*ar* 

PROJECT EMOOli Salt Baton Rouga F*h Fmi. - HID 

taat Baton Rouga Pariah Feasibility Study 

•• PROJECT INDIRECT SUMMARY - LEVEL ( •* 



TIKE lOiliiOI 
SUMMARY. PACE 



QUANTITY W3K DIRECT DIfTRIBU OVERHEAD HOME OFC PROFIT BOND TOTA1 COST OH IT COST 



O 03000000 ••location. 

Ra locations 
Balocatlou 
Relocation* 
■a locations 
0C riih I Wildlife Faclll 
S 0803 wildlife Facllltiaa 
D 0(0371 Fencea 



1,«7S,*80 



1,675,680 



i,«7s,*eo 



l.*75.«80 



1,675,680 



1,(75,880 



1,47 5,680 



1, €75, 690 



9 0*037103 (llawrk 

D 0«037I03 01 Fencing - bar 8203.00 LT 

Sltawork 

s 

ruiiim 

0*0373 Habitat and Faadln 



37.04S «,7«1 



27,045 4,761 



37,045 (,761 



33,806 



33,80* 



33,80* 



D 0(037303 Sltowork 

D 04037302 01 Planting Tree 107.00 AC 

Si tenor k 

■abltat and r 

Wildlife Tad 

Plan t WlldU 
Of Okaanala and Canals 
0901 Channala 
D 090101 Mob 4 Demob 



12,840 3,210 



12,840 3,210 



12,840 3,310 



31,885 9,971 



39,895 9,971 



16,050 150.00 



16.050 



16,050 



19,851 



49,856 



09010101 Mob 

C 09010101 01 Hob 4 Daatob 



130,000 30,000 



150,000 



LABOR ID; EBP.001 EQUIP ID: E8R001 



Currency In DOLLARS 



CREW ID: EBP.001 UPB ID: ESR001 



Tu* 27 Sep 1994 



U.S. Amy Corps of Enginaar* 
PROJECT EBR001: Eait Baton Rouge Pah Fea». - RED 

Eait Baton Rouge Parlih Fallibility Study 
•• PROJECT INDIRECT SUMMARY - LEVEL 6 ** 



TIKE 10:16:01 
SUMMIT FUSE 37 



quantity uoh 



DIRECT DISTRIBU OVERHEAD HOME OFC PROFIT 



BOND TOTM, COST UNIT COST 



Hob S Decob 
D 0JQI15 Mechanical Dredgln 



120,000 30,000 



120,000 30,000 



ISO, ODD 



150,000 



D 09011502 Slta Work 

D Of 011502 01 Clearing for It* .00 AC 774,080 193,520 

D 09011502 02 Excavation 517(00.00 CY 2,111,«0B 527,952 



Slta Work 
Mechanical Dr 
D 090130 Beam ScaMllratlan 



1,885,188 721,472 



2,885,888 721,472 



967.400 $900.00 

2,439,7*0 5.10 



3, 107, 3*0 



3,607,360 



'09013002 Slta Work 

S 09013003 01 CantnlK Na 187000.00 ST 

D O90130O3 07 »-»0 Stona 137800.00 TN 

09013003 03 Hydroaulch 5S1S00.OO ST 

D 09013002 04 Excavation fo 141400.00 CY 

D 09013002 05 rueeplug Dana 

Sit* Work 

Bank Stabilli 
D 090199 As.ociaeed General 



4,257,100 


1 


,064,400 














5,322,000 


6.00 


2,149,680 




537,420 














2,687,100 


It. SO 


110,300 




27,575 














137,875 


0.25 


576,912 




144,228 














721,140 


5.10 


•1,600 




20,400 














102, 000 




7.176,092 


1 


,794,023 














8,970,115 




7,176,092 


1 


,794,023 














•,970,115 





fi 09019906 Aesthetic Plantl 

D 09019906 01 Baatnetic Tra 5700.00 EA 

aeettnMic Pi* 

Buoclated Oe 

Channels 

Channel* and 
' 29 Project Cooperation Ag 
D 2900 Project Cooperation 



68,400 17,100 





68. 


400 




17, 


.100 




68, 


400 




17, 


.100 


10, 


250, 


380 


*: 


842, 


595 



10,250,380 2,5(2,5)5 



•5,500 15.00 



• 5,500 



•5, 500 



12,812,975 



12,812,975 



LABOR ID; EBR001 EQUIP ID; EBR001 



Currency In DOLLARS 



CREW ID! EBR001 OPB 10: EBRO01 



T) 



1994 



O.S. Any Corp* of Englnaara 

PROJECT EBROOIi E*»t Baton Rouga Pih F«*«. - HEO 

bat Baton Rouga Pariah Feasibility Study 

•• PROJECT INDIRECT llMiUY - LEVEL * •■• 



TIME 10:l€i01 
BUHHARY PACE 38 



QUANTITY UOM 



DIRECT DISTAIBU OVERHEAD HOME OPC PROFIT 



BOND TOTAL COST UNIT COST 



rtnjoct Cooparatio 



2*000000 Fro)act Cooparat 

Projact Coop* 

Projact Coopa 

Projact Coop* 

Pro) act Coopa 

D 30 Engineering and Design 

9 3000 Engineering and Deal 

D 300000 Engineering and Da 



4,100 



4, 100 



4,100 



4, 100 



1,100 



4,100 



4,100 



4,100 



D 300OOO0Q Engineering and 

Engineering a 

Engineering a 

Engineering a 

Eng lnaa ring a 

D 31 Construction Naoagaoian 

D 3100 Construction Kane gee 

P 310000 Construction Manag 



1,226,000 



1,226,000 



1,224,000 



1,226,000 



1,2 2 6,000 



l,22t,000 



1,224,000 



1,226,000 



D 31000000 construction Man 

Construction 
Construction 
Contraction 
Coo at ruction 
Blackvatar Ba 



701,000 



70S, 000 



708,000 



708,000 



70*, 000 



708,000 



708,000 



708,000 . 



15,380,045 2,572,566 



17, »52,«11 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tua 27 tap 1994 



0,3. fcrpy Corp* of Englnaara 

PROJECT EBROOli Cast Baton Xougs Pah Faaa. - NED 

Eaat Baton Rouqa Pariah raaalbillty Study 

•• PROJECT INDIRECT SUMMARY - LEVEL ( « 



TIME 10;1»:01 
BOHMART PaGE » 



QUANTITY DOM 



DIRECT DI5TRIBU OVERHEAD HOME OFC PROFIT 



BOND TOTAL COST UNIT COST 



E Hard 
E 01 Landa and Duugii 
C 0100 Lands and Daaagaa 
C 010000 Land* and Daavaqas 



E 01000000 Lands and 

Landa and Dan 
Landa and Dam 
Landa and Das 

0« riah a Vildllfa Faelll 
E 0803 wildlifa raeilitlaa 
t 060171 FanMi 



122, S40 



122,540 



122,540 



122,540 



122,540 



122, S40 



122,540 



122,540 



I 04037102 lltawor* 

C 06037102 01 ranelng - bar 1838.00 IF 8,014 2,003 

Bltawork 8,014 2,003 

rancaa B.014 2,003 

E 0(0373 latitat and r«*dln 



10,011 



10,017 



10,017 



5. 45 



E 0«0373O2 Bltawrk 

I 0*037102 01 Planting Tra* 
■ltawark 
Babltat and F 
■UcUlfai Taei 

riah I BlldU 
E 09 Channal* and Canal a 



32.00 AC 



3,840 



3,940 



3,840 



960 



960 



9C0 



11,854 2,963 



11,154 2,963 



4,800 149.99 



4,900 



4,900 



14,817 



14,817 



LABOR ID: EBR001 EQUIP IDi EBR001 



Currancy In DOLLARS 



CREH IDI EBR001 UPB ID: EBR001 



27 



1»M 



U.S. Aray Corp* of Engineers 

PROJECT tBROOl: Eaat Baton Rouga Pah Fa«i. - RED 

Xaat Baton Rouga Farlah Faailblllty Study 

*• PROJECT INDIRECT SUMMARY - LEVEL f ** 



TIME 10:16:01 



SUMMARY FACE 40 



QUANTITY OOK 



DIRECT DIBTKIBO OVERHEAD BONE OFC 



PROFIT 



BOND TOTAL COST UNIT COST 



I 0901 Choanal* 

t 090101 Hob ■ Daaob 



X 09010101 Mob * Dasob 
E 09010101 01 Mob « Daarab 
Mob C Damon 
Stab • Dwoti 
E 090115 Machanlcal Dradgln 



120,000 


10, 000 














150,000 


120,000 


30,000 














150,000 


120,000 


30,000 














150,000 



I BWllStW Bitanork 



X OM1I54B 01 Oaarlng foe 20.00 AC 

X 09011507 02 Excavation 143000.00 CY 

X 0901 1502 03 Claarlng and 13.00 HI 

Bitanork; 

Hachanlcal fir 



94,400 
772,200 

197,600 


23,600 

193,050 
49,400 























118,000 
965,250 
247,000 


5900.00 
6.75 

- ''4-fe 


1,0(4,200 


2*6,050 














1,330,250 




1,0*4,200 


266,050 














1,330,250 





E 090130 Bank Stabilisation 



E 09013002 Sitavork 



C 09013002 01 aand (8" thic 13200.00 CY 
E 09013002 02 flltar Drain 59300.00 BY 
E 09013002 03 Buaaplug Da** 

Bltawork 



110,880 


27.720 














13S,<00 


10.50 


355,800 


• 8,950 














444,750 


7.50 


32,000 


■,000 














40,000 





498,(80 124, S70 



•23,350 



X 09013003 



X 09OI3OO3 01 cutoff wall 

X 09013OCJ 02 Channal Hall 

X 09013003 03 Channal Hall 

X 09013003 04 Channal Hall 

X 09013003 05 drain ditch 

Concrata 

Bank Stab ills 



400.00 CY 
BSOO.Q0 CY 
4600.00 CY 
4500.00 CY 
2200.00 CY 



48,000 12,000 

915,200 228,800 

792,000 198,000 

540,000 135,000 

228,800 57,200 



2,524,000 631,000 











3, 022, £80 755,670 



CO, 000 150.00 

1,144,000 130.00 

990,000 150.00 

(75,000 150.00 

286,000 130.00 



3,155,000 



3,778,350 



LABOR IS: EBR001 EQUIP 10 I EBR001 



Currency In OO L LARS 



CREW ID: tBROOl UPB ID: EBROOl 



Tua 27 Sap 1*94 



U.S. Army Corpi of Enginaara 

PROJECT EBROOli East Bator Rouga Pah rasa. - NED 

East Baton Rouga Pariah Fusibility Study 

*• PROJECT INDIRECT SUH4AAY - LEVEL t " 



TIME IOjHiCI 
SUMKARY PAGE 41 



quantity uom 



DIRECT DISTRIBU OVERHEAD HOME OFC PROFIT 



BOND TOTAL COST UNIT 



E 0*011* Aasoclatad Cmtnl 



t 0901990? Sltavork (Corner 



t 0*01*902 01 a«ca»atlon (500.00 CY 

E 09019902 02 Flltar Fabric 19400.00 BY 

E 0)011902 03 Cruahad a ton* 9000.00 TON 

E 09019902 04 Obatruction R 5(00.00 LF 

sltavork (Con 



37,700 9,425 

54,320 13,580 

172,800 43,200 

44,800 11,200 


















309,(20 77,405 






47,125 


7-25 





♦7,900 


1.50 





214,000 


24.00 





56,000 


10.00 





3B7.025 





E 09019905 natal* 

E 09019905 01 ranca f chain 11200.00 If 



73,920 18,480 



73,920 18,460 



92,400 8.15 



92,400 



0901 9 90 ( Aesthetic Plant 1 

I 09019904 01 Jaaaehetlc Tra (50.00 EA 

E 0*01*904 02 Antithetic (hr 1100.00 EA 

Aaithetic PI* 

Bjajaji a" I efl ai 1 Ge> 

Channala 

Channel* and 
B 29 Project Cooperation Ag 
E 2900 Project Cooperation 
E 290000 Project Cooper* tlo 



7,800 1,950 

9,680 2,420 



17,480 4,370 



401,020 100,255 



4,(07,900 1,151,971 



4,(07,900 1,151,975 























9,750 

12,100 



21,850 



501,275 



5,759,875 



5,759,815 



15.00 
11.00 



E 29OO00OO Project Coop* rat 

Project Coope 
Project Coope 
Projact Coop* 
Project Coo pa 



2,400 



2,400 



2,400 



2,400 



2,400 



2,400 



2,400 



2,400 



LABOR ID: EBR001 EQUIP ID: EBRQ01 



Currency In DOLLARS 



CREM ID! EBR001 0TB ID: EBR001 



27 



ItH 



Q.I. Aray Corp* of Enginaara 

PROJECT EBR001: Cast Baton Rcuga Pah rui. - NED 

Caat Baton Aoug* Parian Fallibility Study 

•* PROJECT INDIRECT SUMARY - LEVEL i *« 



TIKE lOlltsOl 
SUMMARY PAGE 



OUANTITY UOM 



DIRECT D1STRIBU OVERHEAD HOME OFC PROFIT 



BOND TOTAL COST UNIT COST 



E 30 

E 1000 Bagln— xlna; and teal 

E 300000 EngiMSElng and Da 



E 30000000 EnglMarlnq and 




1,303,000 



1,303,000 



1,303,000 



1,303,000 



1,303,000 



1,303,000 



1,303,000 



S 1,303,000 



E 31000000 Cooat ruction Han 



Cooat ruction 
Construction 
Construction 
Construction 

ttard Craak 

But Baton Bo 

Oontinoancy 



40,000 



467,000 



4(7,000 



4*7,000 



(,514,(94 1,151,131 



1.00 EA 74, lit, 153 13777CH 








4(7,000 







4(7,000 







4(7,000 







4(7,000 





7 


,(19,(32 





18. 

20, 


,(33,948 
,4((,052 



TOTAL DK3, CMvTER COSTS 



109,100,000 



LABOR JS: EBR001 CQOIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UP! ID: EBR001 



Tue 27 tap 1994 



U.S. Army Corp* of Engineers 

PROJECT EBROOlj Uit Baton Rouge Pih Feai. - HED 

East «*ton Rouge- Parish Fea»lblllty Study 

»* PROJECT DIRECT BWfMARY - LEVEL 2 ■» 



TIME 10il(;01 
BUMWR* FACE 4) 



quantity oom 



LABOR 



CQUIPMNT 



MATERIAL 



SUPPLIES TOTAL COST UHIT COST 



A 3 Bayou Fountain 



A 01 Land* and Damages 

A 02 Relocation a 

A 0C riih ( Midlife Faellltlaa 

A Of Channels and Canal* 

A 29 Project Cooperation Agreement! 

A 10 Engineering and Design 

A 11 Construction Management 

Bayou Fountain 






1,000,000 





19,000 


1,019,000 











3,000 


3,000 


1,731 


(79 


3,577 


• »4 


8,B68 


518, IBB 


•38,375 


(5,03( 


162,933 


1,444,532 











4,100 


4,100 











851,000 


851, oca 











304,000 


304,000 



581, 92* 1,(39,054 



(8,(13 1,344,927 3,(34,520 



B Jon* ■ Crack 



■ 01 Lands and Damage* 

B 0( nan t Wildlife reellltles 

B 09 Channels and Canals 

B 14 Recreation rscilltles 

Zt Project Coop* rat ion Agreements 

I 30 Engineering and Design 

B 31 Construction Management 

Jones Creek 
















393,020 


393,020 


17,408 


3,164 




IS, (48 




4,144 


(1,3(3 


2,0(3,(38 


1,501, COO 


3, 


,485,279 


21 


,311,9(3 


28,3(2,480 


155,388 


14,270 




453,031 




104.34B 


727,037 















1,700 


1,700 





2,000,000 









504,000 


2,504,000 





3,000,000 









(49,000 


2,(49,000 


2,234,434 


5,519,034 


3 


,954,958 


22 


,9(8,175 


34,(78,(01 



C Itivii Bayou 



C 01 Lands and Damages 

C 02 Relocation* 

C 0( riah t wildlife Facilities 

C 09 Channels and Canals 

C 29 Project Cooperation Agreement* 

C 30 Engineering and Dealgn 

C 11 Construction ManagesMnt 

Beaver Bayou 






1,000,000 









512,590 


1,512,590 





1,000,000 









(82,240 


1,(S2,240 


19,281 


3,505 




«, 


437 


4,585 


45,808 


2,375,143 


2,783,073 


2. 


952, 


988 


1,459,451 


9,S70,(5( 















4,100 


4,100 





1,000,000 









250,000 


1,250,000 















583,000 


383,000 


2,394,424 


5,78(,ST8 


2, 


•71. 


425 


3,495, *(( 


14,(48,393 



D Black water Bayou 



D 01 Lend* ( Damages 

D 02 Relocations 

D Ob Fish 4 midlife Facilities 

D 09 Channels and Canals 

D 29 Project Cooperation Agreements 

i 30 Engineering and Design 

31 Construction Management 

Blackwater Bayou 






1,000,000 





47(,000 


1,47b, 000 





1,000,000 





(75, (BO 


1,(75,(80 


1(,790 


3,052 


16,053 


3,991 


39,885 


2,0(1,261 


2,231,009 


4,532,3(0 


1,425,749 


10,250,380 











4,100 


4,100 





1,000,000 





226,000 


1,226,000 





a 





708,000 


708,000 


2,078,051 


5,234,0(1 


4,548,413 


3,519,520 


15,380,045 



LABOR ID: EBR001 



EQUIP ID: EBR001 



Currency In DOLLARS 



CREW IDt EBR001 OTB IDj EBR001 



Tim 27 Sao 1»M 



U.S. Any Corpi of Engineer! 

PROJECT EBROQll tait Baton Rang* P»h Fee*. - NEC 

bit Baton Rouge Perlih Feasibility Study 

•• PROJECT DIRECT SUWMART - LEVEL 2 •» 



TIME 10:16:01 
SIStiAKT PfcSE ±i 



OUANTITT UOM 



LABOR 



EQUIPMNT 



MATERIAL 



SUPPLIES TOTM, COST UNIT COST 



t Herd Ciee* 



E 01 
E 0( 
E OS 
E 2t 
E 30 
E 31 



riih s Midlife r«cmti« 

Channels and Canal* 
Project Cooperation Agra— e n ti 
Engineering and Duign 
Con»tr»ctloo liana gal ant 

Hard Creak 

East aaton Rouge Pah Feai. - m 

Di»trlbutlon 

TOTAL INCL INDIRECT! 
Contingency 

TOTAL 



122, MO 122,5(0 

4,987 B06 4,771 1. 189 11,8 54 

664,825 652,870 461,483 2,828,723 4, (.01, 900 

2,400 2,400 

1,000,000 303,000 1,303,000 

467,000 467,000 



669,812 1, (S3, 776 466,254 3,724,852 6,514,694 



1.00 EA 7.960,647 19,832,503 12, 009,663 35,053,440 74,156.253 74156251 

13,777.696 



88, 633, 948 

20,466,052 

109,100.000 



LABOR ID I EBROOl 



EQUIP ICi EBROOl 



Currency In DOLLARS 



CREW ID: EBROOl UP 6 ID: EBROOl 



Tue 27 Sep 1194 



U.S. krmy Corp* of Engineer* 

PROJECT EBROOll East tat on Rouge Pah Fee*. - MED 

Cast tat on Rouge Parish Fe»»iblllty Study 

•* PROJECT DIRECT SUMMARY - LEVEL t •• 



TIKE 10:16:0] 
SUHHART Fid 45 



OUJWTITY UOM 



LABOR EQUIPKNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



A 3tayou "—-*■'■ 
A 01 Land* and Duigti 
A 0100 Land* and Damages 
A 010000 Land* and Damages 

A 01000000 Lands and Damage* 

Lands and Daaagai 
Lands and Damage* 
Lends and Damages 



01 Relocations 
A oioo allocation* 
A 020000 Relocations 

A 02000000 Relocation* 



1,000,000 



1,000,000 



1,000,000 



1,000,000 



It, 000 1,019,000 



19,000 1,019,000 



19,000 1,019,000 



19,000 1,019.000 



Raloeations 

Raloeations 

Raloeations 

Raloeations 
* 06 risb * midlife Facilities 
A Of 03 midlife Fee Hi tie* t Sanctuary 
A 060371 rence* 



3,000 



3,000 



3,000 



3,000 



3,000 



3,000 



3,000 



3,000 



A 04037102 Bitawsrk 

-a 06037102 01 Fencing - barbed wire 
Sitework. 



1379,00 LF 



2.T27 



2,727 



496 



496 



2,411 



2,411 



374 



374 



COOS 4. 3a 



6,008 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CHEW ID: EBR001 UPS ID: EBR001 



Tub 27 Sep 1994 



u.». Amy Carpi of Engl near a 

■SJOJECT EBR001 : Ceit Baton Rouge Pah Faa*. - HED 

East liton Rouge Pariah Fallibility Study 

•• WOJECT DIRECT IWHUT - LEVEL 6 *« 



TDK 10:14:01 
SW«ARr PACE 44 



QUANTITY DON 



LABOR CQOIPHNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



fMMM 
A 040373 eabltet and Feeding recliitiaa 



2,72'' 



496 



2,111 



374 4,008 



A 04037302 Sltevcrk 

A 04037302 01 Planting Trees 
Sltenork 

Habitat and Feeding raciiit 
•Midlife Facilities a sanct 
Flah 4 Wildlife Facilities 

ft Of Channels sad Cault 

A 0*01 Channel a 

A 090101 Hob 4 Deaob 



24.00 AC 



1,010 



1,010 



1,010 



3,738 



3,738 



184 



18« 



184 



(79 



(79 



1,166 



1,1(4 



1,144 



3,377 



3,577 



520 



520 



520 



e»4 



894 



2, 880 120.00 



2,880 



2,880 



8.888 



8,888 



A 09010101 Hob 4 Demob 

A 0)010101 01 Mob 4 
Mob 4 
Mob 4 Dearab 

A 090115 Mechanical Dzadging 



30,030 21,019 



30,030 21,019 



30,030 21,019 



28,952 80,000 



28,952 80,000 



28, 952 80, 000 



A 09011502 Sltework 



A 09011502 01 
A 09011502 02 



Clearing and Snagging 
Clearing for Channel Dredgi 



A 09011502 03 Laceration 

Sltamork 

Mechanical Dredging 
A 090130 Bar.l Stabilisation 



0.00 HI 


57,911 


58,230 


47.00 AC 


113,448 


102,427 


283000.00 CT 


354,804 


450,010 



524,185 410,467 



524,185 (10,647 



5,440 

5,945 

78,143 



121,400 15200.00 
221,840 4720.00 
M2.940 3.12 



89,548 1,124,400 



•9,548 1,224,400 



A 09013002 Sltework 



LABOR IS: EBR001 EQUIP IDi C8R001 



Currency In dollars 



CREM IDt EAR001 DPB ID: ESH0D1 



to* n lap 1*94 



U.S. Any Corp* of Enginaara 

PROJECT EBROOli Eaat Baton Rojga p*h ("••». - NED 

Eaat Baton Rouga Pariah Faaaiblllty Study 

•• PROJECT DIRECT BWt«RY - LEVEL f ** 



TIME 10;l(j01 
SUhHARY PACE *7 



OOANTITY UQM 



LABOR 



CQUIFWT MATERIAL SUPPLIES TOTAL COST OMIT COST 



A 0901J002 01 Flltar Drain Fabric 

A 09013002 02 sand If thick) 

A 0*013002 03 riprap If - dry plaeanant 

Bltavork 



•4(0.00 BY 


2.111 


1,214 


34.S35 


1(0.00 CY 


320 


320 





•90.00 TON ' 


2,154 


2,2*8 


3,124 



5,204 



3,102 



37,659 



2B1 31,1(0 (.00 

320 HO COO 

1,130 1(,37( 11.40 



t,431 5C,0»( 



A 09O13003 ConcMt* 

A 0*013003 01 1 FT U-txaaa Baaa Blab 

A 0*013003 02 in D-fraaa wall 

A 09013003 03 Channal Mall Pawamant (4*> 

A 0*013003 04 Channal Mall Pa vaunt <6-j 

A 09013003 OS Channal Mall Pavamant (8-> 

Coa era ta 

Bank stabilization 

| 09019* Aaaoclatad Ganaral I tana 



•1.00 CY 











l,(4B 


100.00 CY 


O 








24,000 


ss.oo ct 


1,486 


3(0 


3,11* 


155 


43.00 CY 


1.95C 


2(5 


2,(84 


255 


(2.00 CY 


2,65* 


311 


J, 814 


sac 



C.102 



11,3D( 



1,006 



4, SOB 



10, 21 6 



47,175 



34.(44 



44,075 



9,(49 144.00 

24,000 240.00 

5,120 104.00 

5,1(0 120.00 

7,440 120.00 



51.9CB 



108,064 



A 09019*05 Natal* 
A 0901*905 01 Fane* (chain link) 
Hataia 



300.00 LT 



300 



300 



37 



37 



1,(20 



1,(20 



24 1,980 (.(0 



24 



1,980 



A 09019906 AaathatLc Plantings 

A 09019906 01 Aaathatlc Traa Planting 
A 0901*906 02 Aaiathatic Shrub Planting 

Aaathatlc Planting* 

Asaociatad Canaral ltana 

Chan rial* 

CbannaLa and Canals 
A 21 Projact Cooparatlon Agraaaanta 
A 2900 Projact Cooparatlon Agraastant* 
290000 Projact Cooparatlon Agraanants 



1050.00 EA 3,114 (89 7,939 

17(0.00 EA (,493 1,155 7,(03 



10,3(7 1.B44 15,541 



10,667 1,181 17,1(1 



9* 12,(00 

23* 15,418 



3)5 28,088 



15* 30,0(8 



578,189 (39,375 S5.03C 1(2,933 1,444,532 



578,188 C38.375 (5,036 1(2,93] 1,444,532 



12.00 
8.80 



A 29DO000O Projact Cooparatlon Agraaaants 



LABOR ID: EBR001 



EQUIP ID: EBR001 



Curraney in DOLLARS 



CREW ID: EBR001 OPS ID: EBRD01 



IMllMp 1994 



U.S. Any Corp* of Engineers 

PAOJECT EBR0C1: E*«t Anton Rouge Psh F**». - RED 

Eaat Baton Rouga Pariah Feasibility Study 

■• PROJECT DIRECT «UMHARTf - iEVEI. ( *• 



TIKE 10:11:01 



«W*IARTr PAGE 



QUANTITY OOH 



LABOR EQOIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



Project Cooperation Agri 

Project Cooperation Agri 

Project Cooperation Agri 

Project Coopers t loo 

A 10 Engineering end Design 

A 1000 engineering and Design 

A 300000 Eng in eering and Design 



4,100 



4,100 



4,100 



4,100 



4,100 



4.100 



4,100 



4,100 



A 30000000 Engineering and Dealgn 

Engineering and Dealer 
Engineering end Design 
Engineering and Dealgn 
Engineering and Dealgn 
A 31 Construction Management 
A 3100 Construction Managasent 
A 310000 Construction Msnsgeaent 



•11,000 151,000 



851,000 RSI. 000 



•SI, 000 151,000 



■51,000 851,000 



A 31000000 Construction Management 



Construction 



Construction 
Construction Manageaent 
As you Fountain 

■ Jones creek 

1 01 Leads end Damages 



581,91* 1,(39,054 



304,000 304,000 



304,000 304,000 



304,000 304,000 



304,000 304,000 



(8,(13 1,344,927 3,(34,520 



LABOR ID: EBR001 EQUIP IDi EBR001 



Currency in DOLLARS 



CREW ID: EBR001 0TB ID: EBR001 



Tua n Sap 1*94 



U.S. Aray Corps of Enginaars 

PROJECT ESRQOlt E*it Baton Rouga Pah Fa«i. - NED 

Catt Baton Rouga Pariah Feasibility Study 

•* PROJECT DIRECT SW4NARY - LEVEL 6 •• 



TIKE lOtlfcOl 
SMV&t PMZ « 



QUANTITY OOM 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UXn COST 



• 0100 Land* and Deaagas 
B 010000 Land* and Daaagea 



B 01000000 Land* and Daugai 

Lands and Damagaa 
Land* and Daaaga* 
Lands and Daaagea 
Lands and Daaagas 
B Of risk f "lldlira Facilities 
B 0603 midlife Facilities i Sanctuary 
Of QUI Fauces 



393,020 393,020 



3*3,020 393,020 



3*3,020 393,020 



393,020 393,020 



• 0*037102 Sltework 

> 0603110? 01 Panelng - barbad wire 

Sltework 

Fsncas 
B 060313 Babltat » no Feeding Facllltlaa 



6432.00 LF 



12,728 



12,728 



12.T2B 



2,313 11,253 



2,313 11,253 



2,313 11,253 



1,749 78,04.) 



1,749 78,043 



1,749 28,043 



4.34 



■ 06031302 Bltework 

B 06037302 01 Planting Trees 
Sltawork 

Habitat and raiding Fa el lit 
midlife racllltla* 4 Sanct 
Fish 6 midlife racllltla. 
0* Channsls and Canals 

~B 0901 Channels 

■ 090101 Hob I Demob 



111.00 AC 



4,680 



4,660 



4,680 



11,408 



11,408 



asi 



851 



851 



3,164 



3,164 



5,395 



5,395 



5,395 



16,(48 



16,648 



2.3)5 



2,395 



2,395 



4,144 



4,144 



13,320 120.00 



13,320 



13,320 



41,163 



41,363 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW IDl EBR001 UPB ID: EBRQ01 



17 



1§9< 



U.S. Any Corps of Engineers 

PROJECT CBKOOll Eaat Baton Rouge p«h reea. - NED 

Cast Baton Rouge Pariah Feasibility Study 

" PROJECT DIRECT SUMMARY - LEVEL ( *• 



TIKE 10:14:01 



summary face 



QUANTITY 0OM 



LMOfl 



SQUIFMKT MATERIAL 



SUPPLIES TOTAL COST ONIT COST 



■ 0*010101 Hob 4 
• 09010101 01 Hob 4 

Hob ( Deeob 
Mob 4 Deaob 

■ 09C115 Mechanical Dredging 



157,114 14,049 



157, 114 94,049 



157,814 94,049 



124,137 374,000 



124,137 374,000 



124,137 374,000 



■ 09011502 lit. Work 



■ 09011502 01 Clearing for Channel Dredgi 272.00 AC 
I 09011502 02 Degrading, hauling, ahaplng 142000.00 CT 
• 0*011502 03 Clearing and Snagging 3.00 MI 

Site Hoik 

Mechanical Dredging 

■ 090130 Bank stabilisation 



320,275 

597,445 

21,724 


294,385 

554, 75C 

21,637 


947,444 


872,978 


947,444 


672,978 



49,901 (74,540 2410.00 

143,799 1,294,000 6. DO 

2,039 45,(00 15200.00 



195,738 2,016,160 



195,738 2,016,1(0 



■ 09013002 Sit* Work 



1 09013002 01 
> 09013002 02 
■ 09013002 03 



■and (t- thick) 
Mltar Drain rabrlc 

ruseplug Dabu 

■its Work 



64000.00 CY 
418700.00 St 



282,045 

176,991 

23,25( 



462,291 



330, 9B5 
78. (5( 
33,228 



2,238,370 

(,460 



442,869 2,244,850 



166,491 779,520 9.28 
18,183 2,512,200 (.00 
23,136 66,400 



208,110 3,378,120 



■ 09013003 



■ 09013003 01 Cutoff Mall 

• 09013003 02 Channel Mall Fes 

■ 09013003 03 Channel Hall Pa* 
B 09013003 04 Channel Mall t*v 

■ 01013003 05 drain ditch 

Concrete 



Bank Stabilization 
• 090199 Associated General Itema 







(150.00 CY 


287, 


344 


47, 


(24 


290, 


(45 


92,386 


738,000 


120.00 


lent 


(4-1 


•2300.00 CY 

















•,559,200 


6,559,200 


104.00 


•nt 


K-J 


(1300.00 CY 

















7,35(,000 


1,35b, 005 


120.00 


lent 


16") 


11000.00 CY 

















1,320,000 


1,320,000 


120.00 






33100.00 CY 

















3,442,400 


3,442,400 


104.00 




287, 


344 


(7, 


(24 


290, 


(4 5 


20,7(9,986 


21,415,600 





769,635 



510,493 2,535,491 20,978,094 24,793,720 



8 09019905 Metals 



LABOR ID i EBRQ01 



EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EJR001 UPB ID: EBR001 



To* 27 Cap 1994 



U.S. Aray Corp* of Cnglnaan 

PROJECT EBRQ01: Cait Baton Rouga Pah r««. - MED 

tait Baton Rouga Pariah Faaalblllty Study 

** PROJECT DIRECT SWUARY - LEVEL t ** 



TIME lOilSsOl 
BumAKY PACT 51 



QUANTITY UOW 



LABOR EGUIPWNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



• W01MG5 01 fanca (chain link) 
Mat*!* 



171000.00 IX 



171,031 



171.01* 



10,930 123,215 13,419 1,128, 600 *.6D 



20,00 923,215 11,411 1,128, 600 



a 0*019*0* Aaathatlc Planting 

■ 09019906 01 Aaathatlc Traa Planting 

■ 09019906 02 Aaith.tlc Shrub Planting 

Aaatbatic Planting 

Aaaociatad Ganaral I tana 

Channali 

Channala and Canal* 

• 1* tocrutlon racllltlaa 

noo 

• 110022 Parking Lot* and Sarvlca Road*: 



1800.00 EA <,(41 1,181 13,(08 

3000.00 EA 11,0*8 1,968 1?, 960 



17,709 3,149 26,568 



170 21,(00 
404 26,400 



574 48,000 



198,745 24,079 949,783 13,992 1.116, 600 



2,0(1,(38 1,501,(00 1,485,279 21,311,9(3 29,1*2,480 



2,063,638 1,501,(00 3,485,279 21,311,963 28,3*2,480 



12.00 

8. 80 



• 14002202 Sit* Work 

9 14002202 02 BJridga - 10' a So- 
ft 14002202 01 Bridga - 10' a ISO' 

■ 14002202 04 Sign* * Markara 

■ 14002202 05 Traaa 

9 14002202 06 VMM ((' Noodan! 

Sit* Work 

Parking Lota and Sarvica Ro 



■acraatlon racllltlaa 
■ 29 Projact Cooperation Agraaaant* 
9 2900 Pro]act Cooparatlon Agraananta 
J 290000 Projact Cooparatlon Agraaaanti 





1,122 


529 





17,149 


18,800 






1,122 


529 





93,149 


84,800 




20.00 EA 


427 


21 


1,944 


1*8 


2,5(0 


128.00 


4431.00 EA 


1(,348 


2,090 


33,499 


1,21* 


53,172 


12.00 


55440.00 LF 


136,3*9 


11,102 


417,588 


2,616 


5*7,70* 


10.24 



155,388 



155,398 



155,188 



155,388 



14,270 453,031 



104,349 



14,270 453,031 



104,348 



727,037 



14,270 453,031 104,348 727,037 



727,037 



14,270 453,031 104,348 727,037 



■ 29000000 Projact Cooparatlon Agraaaanc* 



LABOR ID: EBR001 EQUIP ID: EBR001 



Cur ran cy in DOLLARS 



CREW IDt EBR001 UFB ID: tBRDOl 



htlllqi 1»»4 



D.I. tny Corps of Engineers 

PROJECT EBR001: East Baton Doug* Pih rui. - RED 

test Baton Rouga Parish Feasibility Study 

•* project d:pxct ww*ajw - level t •* 



TIKE 10:14.-01 
•TO91ARY PAGE Jm\ 



QUANTITY QCH 



LABOR EQOIP»«T MATERIAL SUPPLIES TOTAL COST UNIT COST 



Project Cooperation ««rMH 
Project Cooperation Agreeae 
Project Cooperation Agrees* 
Project Cooperation Agreeae 

t 30 Engineering and Design 
• 1000 Engineering end Design 
■ 300000 Engineering and Design 



1.700 



1,700 



1,700 



1,700 



1,700 



1,700 



1,700 1,700 



■ 10000000 Engineering and Design 

engineering and Design 
engineering and Design 
Engineering end Design 
Engineering and Design 

■ II Construction Menagaeant 

P. 3100 Construction Kenagenent 
1 310000 Coast met loo Henagaeent 



2,000,000 



2,000,000 



2,000,000 



2,000,000 



50«,000 2,504.000 



504, OD0 2,504,000 



504,000 2,504,000 



504,000 2,504,000 



I 31000000 Construction 



Construction Management 
Construction lla»ag— a lit 
Construction aaaagaaMrat 
Construction Menegaaant 
Jones Creek 

C turn eayou 

C 01 Lends and Damages 



2,000,000 



2,000,000 



2,000,000 



2,000,000 



•49,000 2,(49,000 



(49,000 2,(49.000 



(19,000 2, (49,000 



(49,000 2,(49,000 



2, 23*, 434 5,519,034 3,954,951 22,9*8,175 34,(7B,S01 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBR0D1 



rt 



1994 



U.S. Any Corpa of Englnaara 

PROJECT EBR001: Eaat baton Rouga Pah Faaa. - NED 

East Baton Rouga Pariah Fallibility Study 

*• PROJECT DIRECT SIMIAR* - LEVEL C ** 



TIME 10il*:01 
SWMARY PACK 53 



OUANTITT DON 



LABOR COUIPMNT MATERIAL SUPPLIES TOTAL COST OKI? CXST 



C 010000 Land* and Daaagaa 



C 61000000 Land* and Daaaga* 

Land* and Dajugai 
Lands and Dauga* 
lands and Dasagaa 
Landa and Dasagas 

C 02 Balocatiosa 

C SZOO Malax al Inn 
k 020000 »• locations 



1,000.000 



1,000,000 



1,000,000 



1,000,000 



513,990 1,512,590 



512, 590 1,512,590 



512,590 1,511,590 



512.590 1,512,590 



C 020X10900 B* location! 

Ralocatlor.1 

Relocation 

■ta locations 

Relocation* 
C 0* riah » KildlKa racilitiaa 
C 0*03 Mlldllfa Facillt iaa * Sanctuary 
C 0*0371 fence. 



1,000,000 



1,000,000 



1,000,000 



1,000,000 



682,240 1,662,240 



682,240 1,662,240 



682,240 1,682, HO 



682,240 1,(62,240 



C •«3TI0a Sltavork 
C SO 37 102 01 fencing - barbed wire 
altawork 

Fence* 
C 060373 Babltat and reading Facilities 



7121.00 IF 



14,104 



14,104 



14,104 



2,564 12,459 



2,564 12,459 



2,564 12,45) 



1,921 31.046 



1,921 31,046 



1,921 31,048 



4.36 



LABOR TO: EBROOI EQUIP ID: EBR001 



Currancy In DOLLARS 



CREW ID: EBROOI UPB ID: EBRDOl 



17 



1194 



O.S, Any Corps of Englnaara 

PROJECT EBROOli East liton Rouga Pah raas. - NED 

East Baton Rouga pariah Fusibility Study 

•* PROJECT DIRECT BLMMARY - IXVE1 t ** 



TIKE 10:1(:01 
EUHKAKir *Ad 



QUANTITY UOM 



LABOR EOUIPhtC HATEAIAL SUPPLIES TOTAL COST ORIT COST 



C 0*037302 lltawork 

C 0(037101 01 Planting Traas 
Sltawork 

Habitat and raartfng Paelllt 
Kildllfa Tad lit las I bnct 
riah 1 Kildllfa tacllitiaa 

C 09 Channal* and Canals 

C 0901 Channals 

C 090101 Hob « Danob 



123.00 AC 



3,177 



5,177 



5.177 



19,281 



19,281 



941 



941 



941 



3,505 



5,978 



5,971 



5,978 



3,505 18,437 



18,437 



2,<(4 



2,6*1 



2,664 



4,515 



4,SS5 



14,740 120.00 



14,740 



14,740 



45, SOS 



4 5,808 



C 09010101 Mob 4 

C 09010101 01 Nob • 

Hob 4 Danob 
Hob 4 Danob 

C 090115 Maehanlcal Dradqlng 



70,465 50,755 



70,445 50,755 



70,645 50,755 



54,5*0 174,000 



54,380 176,000 



54,580 176,000 



C 09011501 Sltswork 

C 0*011501 01 CI as ring for Channal Dradql 110.00 AC 331,033 479,446 

C 09011502 01 Escavatlon 195000.00 CI 1,151,401 1,140,625 



litawni 

Hachanical Oradglng 
C 090130 Bank Stabilisation 



1,6*2,435 2,120,071 



1,482,435 2,120,071 



27, 921 1,038, 400 4720.00 

321,371 3,113,600 4.4* 



349,493 4,152,000 



349,491 4,152,000 



C 09013002 Rita Stork 

C 09013002 01 Caotastlla Hat Turf Ralnfor 54S1OO.00 SY 

C 09013002 01 R-90 Stono 1302OO.00 TN 

C 09013002 03 sydroaulch 322400.00 ST 

C 09013002 04 Elevation for stona 115700.00 CI 

C 09013002 05 ruaaplug 



Slta Nark 



147,930 


28,672 


t, 


,413,703 


26,175 


2, 


616,4*0 


236,872 


276,022 




457,002 


957,065 


1, 


926,960 


11,943 


7,164 




41,7B3 


3,589 




C4,4*0 


191,900 


273,438 







32,998 




518,334 


16,7 9* 


23,998 




6,4*0 


15,126 




(2,400 


605,441 


609,294 


2, 


i 918,968 


1,054,953 


5, 


188,656 



4.80 
14.80 

0,20 



LABOR TO: ESR001 EQUIP LUi EBR001 



Currency In DOLLARS 



CREM IDi EBR001 UPS ID: EBR001 



tarn 21 amp 1994 



U.S. Army Corpi of Englnaara 

PROJECT EBR001: Eatt Baton Rouga Pah F*n. - HED 

Eaat Baton Itouga pariah Faaalblllty study 

•• PROJECT DIRECT SUMMARY - LEVEL * ** 



TIME IO1K1OI 
SUMMARY FACE S'j 



quahtity uom 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST ONI? COST 



C 090IJOO3 

Bank Stabilization 
C OM1H t mm ISi S H i SUM»1 Itaaa 



(05,441 (09,294 2,918,966 1,054,953 5, 188,656 



C 09019906 Aaathatlc Planting* 
C 09019906 01 Aaathatlc Traa Planting 
Aaathatlc PListinga 
Aaaoclatad Ganaral Itaau 
Channala 



■ :t Projact Cooparatlon Agraaaianta 
C 2900 Projact Cooparatlon Agraaaant* 
C 290000 Projact Oooparatlon Agraananta 



4500.00 EA 



14,60! 



16,(02 



16,602 



2,953 34,020 



2,953 



34,020 



2,953 



34,020 



425 



54,000 



425 



54,000 



425 



54,000 



2,315,143 2,183,013 2,952,968 1,459,451 9,570,(56 



2,375,143 2,783,073 2,952,988 1,459,451 9,570,(56 



12.00 



C 29000000 Projact Cooparatlon Agraaaanta 

Projact Cooparatlon Agraana 
Projact Cooparatlon Agraana 
Projact Cooparatlon Agraaaia 
Projact Cooparatlon Agraana 
C 30 fagl— irlng and Daalgn 
C 3000 Baglnaaxisg and Oaalgn 
C 300000 Englnaarlftg and Daalgn 



4,100 



4,100 



4,100 



4,100 



4,100 



4,100 



4,100 



4,100 



C 30000000 Eng-i&aarlncj and Daalgn 

Enginaarlng and Daalgn 
Englnaarlng and Daalgn 



1,000,000 



1,000,000 



250,000 1,250,000 



250,000 1,250,000 



LABOR 10: EBR001 EQUIP ID: EBRG0I 



Cur ran cy In DOLLARS 



CR£M ID: EBR001 0TB ID: EBR001 



27 



1198 



0.1. Any Corps of Engineers 

PROJECT EBRQQli East Baton Rouge P*h r«i. - NED 

East Bacon Rouge Parish Feasibility Study 

*• PROJECT DIRECT fUWUWY - LEVEL 8 •* 



TIME lOiltiOI 
SIM4ART PACE 



QUANTITY OOM 



LABOR WUIFMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



Engineering and Design 
Engineering and Design 
C Jl Construction Manegeeent 
C 3100 Construction HimjmiM 
C 310000 Construction Kenageaant 



1,000,000 



1,000,000 



250,000 1,250,000 



250.000 1,250,000 



C 11000000 Con at ruction Managaaant 

Construction Manageaent 
Construction Manageaent 
Construction Manageaent 
Construction Management 
sutc Bayou 

D Blackvatex Bayou 

01 Lands ■ Daaagaa 

S 0100 Lands i Daoagas 

D 010000 Lands i Damage* 



583,000 583,000 



583,000 583,000 



583,000 583,000 



583,000 583,000 



2,394,424 5,186,578 2,971,425 3,485,88c 14,848,393 



D 01000000 Lands 8 Daaagaa 

Lands 8 Daaagaa 
Lands 8 Daatagas 
Lands a Daaagaa 
Lands i Daaagaa 

D 02 Re locations 

D 0200 •alocaclona 

020000 Relocations 



1,000,000 



1,000,000 



1,000,000 



1,000,000 



478,000 1,478,000 



478,000 1,478,000 



478,000 1,478,000 



478,000 1,478,000 



1AB0K tOt EBFCOI EQUIP 10: EBR001 



Cuirancy In DOLLARS 



CREW ID: CBK001 UPB ID: EBR001 



To* 21 top 1»4 



0.$. Aray Corpi of Cnglnaari 

PROJECT EBROOli East Baton Rouga Pah ran. - NED 

Caat »aton Rouga Parlih raailbility Study 

*• PROJECT DIRECT SUWART - LEVEL 8 ** 



TIKE lOlltlOl 
SUhHARY PAGE $7 



OUAHTITT UOM 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



D B 2 000BJB 

allocation* 

■•location* 

■•locations 

B> location! 
D Oi n.h 1 Klldllf a FactUUaa 
» 0603 Klldllf* Pacilltlaj a Sanctuary 
D 0CQ3T1 rancaa 



1,000,000 



1,000,000 



1,000,000 



1,000,000 



(75,680 1,(75,(80 



rrs.tBo i,67s,680 



(75, (BO 1,675,680 



(75,680 1,(7 5, (BO 



t> 0*037102 til— ■ 11 

0(031102 01 raacLng - barbad wlra 
Utawock 
Pancai 
D 060373 latitat and Failing Facilltlai 



(203.00 LT 



12,286 



12,286 



12,286 



2,233 10,853 1,(73 17,045 



2,233 10,853 



2,233 10,853 



1,(73 27,045 



1,(73 27.045 



4.36 



D 0(037302 Sitawork 

D 0(037302 01 Planting Traaa 
Sltawozk 

latitat and reading raeillt 
■lldllfa Facilltiaa t Sanct 
rlata ( Wlldlifa Facllltlaa 

D O* Caarma-li aaat Can* la 

D 0*01 Channala 

D 010101 Mob 6 



107.00 AC 



4,504 



4,504 



4,504 



18,790 



14,790 



819 



81* 



819 



3,051 



3,052 



5,200 



5,200 



5,200 



14,053 



1C,051 



2.318 



2,318 



2,318 



3,991 



J, Ml 



12,840 120.00 



12,840 



12,840 



39,885 



39,885 



D 09010101 Mob t Damob 
D 09010101 01 Hob 4 Damob 



45,115 35,312 



19,573 120,000 



LABOR ID: EBR001 EQUIP ID: EBR0Q1 



Currancy In COLLARS 



CREM ID: EBR001 OTB ID: EBR001 



m* n —p im 



D.I. Any Corp» of Engln**ra 

PROJECT EBROOli Eaat Baton Rouga Pih reaa. - WED 

t*»t liton Roug. Pariah Feasibility Study 

•• PROJECT DIRECT BUJ4MRRY - LEVEL t ** 



TiME 10:lt:01 



SlfrMARY PAGE 



QUANTITY DOM 



LABOR EQUIPMXT MATERIAL SUPPLIES TOTAL COST UNIT COST 



Hob 8 taob 



4 Damob 



D OISIIS Nschanlcal Dredging 



45,115 35,112 



4 5,115 35,312 



39,571 120,000 



3*, 573 120,000 



D 0.9011502 Sit* Work 

D 09011502 01 Clearing for Chann*l Dradiji 1(4.00 AC 395,861 357,405 
D 09011502 02 Excavation 517600.00 CY •11,554 1,098,54 9 



Sit* Work 

Mechanical Dredging 
S 0*0130 Bank StablUucioa 



1,207,415 1,455,955 



1,207,415 1,455,955 



20,814 774,080 4720.00 

201,704 2,111,808 4.08 



222,518 2,885, 888 



232,518 2,885,888 



D O9C13O02 Sit* Work 

D 09013002 01 Caotaxtlla Mat Tuxf Reiafo 

S 09013002 02 ft-90 Ston* 

S 09013002 03 ■ydromalch 

D 09013002 04 Cic*v*tlon for atone 

09013002 05 ruaeplug Dan* 

Sit* Hoik 

Sank Stabilisation 

D 090199 Raaoclxted General It*m« 



•87000.00 ST 


240,715 


48,858 


3. 


.927,436 


42,512 


4,257,800 


4.80 


137800.00 TO 


2S2 r 852 


345,553 




483,678 


1,037,598 


2,149,680 


15.80 


551500.00 »* 


20,430 


12,258 




71,474 


C.140 


110,300 


0.20 


141400.00 CY 


221,741 


300,158 







55,018 


576,912 


8.08 




21,964 


31,182 




4,4 80 


21,774 


81,800 






787,702 


738,002 


4, 


,489,268 


1,183,119 


7,176,092 





787,702 738,002 4,489,288 1,181,119 7,176,092 



D 090 19908 Seat hat ic Plant inga 

D 09019908 01 Aeathatic Tree Planting 

Aeathetlc Planting* 

aaeociated 0«n*ral xtaai 

Chill II* !■ 

Chann*la and Canala 
29 Project Cooperation Agraaaent* 
D 2900 Projact Cooperation Agreement a 



5700.00 EA 



11,029 



21,029 



21,029 



3,740 



41,092 



539 



48,400 



3,740 



43,092 



539 



88,400 



3.740 



43,092 



539 



88,400 



2,081,181 2,231,009 4,532,360 1,425,741 10,250,180 



2,061,261 2,231,009 4,512,360 1,425,749 10,250,3BO 



12.00 



LABOR ID: EBR001 EQUIP ID! EBR001 



Currency In DOLLARS 



CREW IDj EflROOl Opb ID; EBR001 



Tue 37 Sep 1994 



U.S. Any Corp* of Engineera 

PROJECT EBROOit Salt Baton Rouga Fan Ml . - KED 

bit Baton Rouga Pariah reaail>ility Study 

»« PROJECT DIRECT SUM1ARK - LEVEL t »* 



TIME 1Q:1*:01 
SUMUXT PACE S> 



QUANTITY UOM 



LABOR EQUIPMHT MATERIAL SUPPLIES TOTAL COST UNIT COST 



t> 190000 Project Cooperation Agra— ant a 

D 29000000 Project Cooperation Agreement a 

Project Cooperation Agreema 
Project Cooperation Agr 
Project Cooperation Aqr 
Project Cooperation Agr 
D 30 engineering and Deaign 
D 3000 Engineering and Dealgn 
D 300000 Eegl — eiliig end Dealgn 



4,100 



4,100 



4,100 



4,100 



4,100 



4.100 



4,100 



4,100 



D 30000000 Engineering and Dealgn 

Engineering end Oeaign 
Engineering and Deaign 
Engineering end Deaign 
Engineering end Deaign 
D 31 Con at ruction Hanagoeent 
D 3100 Com miction Hanagaaaant 
D 310000 Construction Manageeent 



1,000,000 



1,000,000 



1,000,000 



1,000,000 



326,000 I,22G,000 



226,000 1,326,000 



336,000 1,336,000 



326,000 1,326,000 



P 3I0O0O00 Conat ruction Hene g —ant 

Con at ruction Management 
Construction Manegamcnt 
Construction Management 
Construction Kanageeant 
■ieckvater leyou 



706,000 708,000 



708,000 708,000 



708,000 708,000 



708,000 708,000 * 



3,078,051 5,314,061 4,548,413 3,519,520 15,380,045 



LABOR 10: ESR001 EQUIP ID: E6R001 



Currency In DOLLARS 



CREW ID: EBR0D1 UPB IDs EBR001 



Tua 27 Sep 11*4 



U.S. Any Corps of Engineer* 

PROJECT CBROOlt bait Baton Rouga F»h rui . - MED 

teat Baton Rouga Pariah raaaiblllty Study 

*• PROJECT DIRECT SUMMARY - LEVEL ( *• 



TIME 10tl(:01 
SUMW1Y PACE 



QUANTITY UCM 



LABOR tauiPtWT MATERIAL SUPPLIES TOTAL COST OKI? COST 



t Said Creak 
B 01 lands • 
t 0100 Lands 
t 010000 



and Daaages 



E 01000000 



Land* and Daaagas 
and Pa»sge« 



E 0C rub * fJildllfe racUitlaa 

t 0i0! slldllfe raellltlea a Sanctuary 

X 060371 r«BCM 



122,540 122,540 



122,540 122,540 



122,540 122,540 



122,540 122,540 



t 040X7102 Slcewrk 
■1 0(037102 01 rancing - barbed wire 
■itawork 
rascaa 
E 060373 Babltat and reading raelLltloa 



U3B.00 IF 



3,640 



3,(40 



3,(40 



462 



CC2 



(62 



3,216 



J,21( 



3,216 



496 



496 



4 96 



B,014 



1,014 



1,014 



4.36 



E 04037302 Sit 

E 0*037302 01 Hasting Trees 

Sltaeerk 

■abitet end reeding racllit 

Midlife racUitlaa t Sanct 

ri.h 6 Vlldllfa racilltlaa 
E Of Channels and Canala 



32.00 AC 



1,147 



«,»S7 



24 5 



«06 



1,555 



4,771 



693 



1,189 



3,840 120.00 



1,141 


245 


1,555 


(93 


3,840 


1,347 


245 


1,555 


193 


3,840 


4,981 


906 


4,771 


1,189 


11,854 



LABOR IBt EBRO01 EQUIP IS: EBR001 



Currency In DOLLARS 



CREW IDi EBR001 UPB ID: EBR001 



Tub 27 Sep 1994 



U.I. Amy Corpi of Engineere 

PROJECT EBROOli Eatt Baton Rouge P»h real . - HED 

Eaat Sat on Houga Pariah Feasibility Study 

•* PROJECT DIRECT RJmARK - LEVEL * ** 



TIKE 1C:«:01 



SU^MAHT PACE tl 



QUANTITY IKM 



LABOR EBUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



E 0901 Channel* 
I 0*0101 Hob 4 



E 0*010101 Mob I Demob 
E 09010101 01 Mob i Demob 
Hob i Dwnob 
Hob 1 Denote 
E 090115 Mechanical Dradging 



44,194 24,255 



44,194 24,255 



44,194 24,255 



51,551 120,000 



51,551 120,000 



51,551 120,000 



E 09011502 Sitewerk 



j: 0)011502 01 Clearing for Channel Dredgi 20.00 AC 

109011502 02 Excavation 143000.00 CI 

"e 09011502 03 Clearing and Snagging 11.00 HI 

Eltevork 

Hachanlcal Dredging 

E 090130 Sank Stabilization 



46,27* 


41,586 





2.53B 


14,400 


4720.00 


328,373 


342,083 





•1,745 


772,200 


3.40 


14,138 


94,423 





8,839 


1*7, tOO 


15200.00 



470,766 500,292 



470,786 500,192 



93,122 1,044,200 



93,122 1,044,200 



E 09013002 Sltevork 



E 09013002 01 aand (8- thick) 

E 09013002 02 riltar Drain Fabric 

E 09013002 03 Fnaaplug Daata 

Sltevork 



13200.00 CT 
593QD.00 SY 



37,808 

25,092 

(,202 



49,102 



43,407 

11,151 
0,861 



C3.419 





317,018 
4,320 



321,338 



29,665 
2,539 

12,617 



44,821 



110,880 

355,800 

32,000 



498,480 



8.40 
6.00 



E 09013003 Concrete 



t 09013003 01 Cutoff wall 

E 09013003 02 Channel Hall Pavaaant (4") 

t 09013003 03 Channel Mall Pavaaent (6") 

E 09013003 04 Channal Hall Pavaaant (8-) 

t 0*011003 05 drain ditch 

Concrete 

Sank Stabllltatlon 



400.00 CY 











4 8,000 


4*, 000 


120.00 


•800. 00 CY 











•15,200 


915,200 


104.00 


6600.00 CY 











792,000 


792,000 


120.00 


4500.00 CI 











540,000 


540,000 


120.00 


2200.00 CY 











'228,800 


228,800 
2,524,000 


104.00 













2,524,000 





•9,102 



63,419 



321,338 2,568,821 3,022,680 



LABOR ID: EBRQ01 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID: CBR001 UFB ID: EBR001 



Tua 27 top 19*4 



U.S. Rr»y Corp* of Erginwr* 

PROJECT EBROOli taat Baton Roufla Pah Fa*». - NED 

E«at htu Rouga Pariah PaaaLbUlty study 

*• P*OJECT DIRECT K»MARY - LEVEL C ** 



TIKE 10i](:01 



SUMMARY PACE 



OUMfTITT WOK 



LABOR EQUIPHNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



t mbim 



latad Ganaral It 



t 0*011)02 Sltawork {Conatruetion knii) 

t 0*01**02 01 ucavatlon 

t 0901*902 02 Kltar rabrlc 

E O*01*»02 03 Cruahad atena 

E 0*01*902 04 Obstruction 



(500.00 CT 


1(,32B 


17,58* 





3,785 


37,700 


5.80 


19400.00 IT 


B,22( 


3,(5( 


3«,*€€ 


5,772 


54,320 


2. BO 


9000.00 TON 


11,940 


31,532 


33,345 


98,983 


172,800 


19-20 


5(00.00 LF 


19,S»1 


19,610 





5, (DO 


44,800 


8.00 



Sltawork IConatructlon Ace* 



(3,084 



(2,385 



70,011 114,140 309,620 



E 0*019*05 Kitala 

Z 0*01*905 01 fanca (chain link) 



11200.00 LP 



11,202 



11.102 



1,371 



1,371 



to, 468 



(0,4(8 



■ 79 



■ 79 



71,*20 



73,920 



t.to 



E 0901990* Aaathatic Planting* 

t 0901990* 01 Aaathatlc Traa Planting 
E 0901990* 02 Aaathatlc Shrub Planting 




(50.00 EA 2,398 

1100.00 EA 4,058 



427 4,914 

722 4,752 



(,45( 1,148 9, €66 



CI 7,800 

148 9,683 



20* 17,480 



•0,743 (4,904 140,14 5 115,228 401,020 



((4,825 (52,870 461,483 2,828,723 4,(07,900 



(64,825 (52,870 4(1,483 2,828,723 4,(07,900 



12.00 
•.(JO 



B 2*000000 fTD>rt Caoa*ra*im 



nta 



Projact Cooperation Agra 
Project Cooparatlon Agia 
Projact Coopar»tlae Agra 
projact Cooparatlon Agra 



2,400 



2,400 



2,400 



2,400 



2,400 



2,400 



2,400 



2.400 



LABOR ID: ESRO01 EQUIP IS: EBK001 



Currancy In DOLLARS 



CREW IDt EBRD01 UPB ID I EBR001 



Tjia 27 Sap 1994 



U.S. Any Corpi of Englnairi 

PROJECT EBROQlt Cast Uton Rouoa Pah real. - NED 

Eaat Baton Rouge Parish raaalblllty Study 

•• PROJECT DIRECT SUMMARY - LEVEL • •• 



TIME 10:1«:01 
■UH1AKY PACE 43 



QUANTITY OOM 



LABOR EQUIPKNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



C 30 Eagiamrlog and Design 
£ 3000 Engineering and Daiign 
E 300000 Eng inuring and Daalgn 



E 30000000 Engineering and Daalgn 

Engineering and Da sign 
Engineering and Daalgn 
Engineering and Daalgn 
Englnee ting and Daalgn 
J 31 Construction Msnsueajiiit 
^t 3100 Construction Management 
t 310000 Constriction Managaatent 



1,000,000 



1,000,000 



1,000,000 



1,000,000 



303,000 1,303,000 



303,000 1,303,000 



303,000 1,103,000 



303,000 1.303,000 



C 31000000 Construction Menegeeent 

conitruction Kanagenent 

Conitruction Management 

Conitruction Management 

Construction Nenagamnt 

Hard Craak 

Baat Baton Rouge Pah raaa. 
Distribution 

TOTAL IRCL IHDIRECT3 
Contingency 

TOTAL IMCL OWNER COSTS 



467,000 467,000 



4*7,000 4*1.000 



. 417,000 447,000 



4(7,000 447,000 



4*9,81? 1,453,774 4*1,354 3,714,451 i, 514,(94 



1.00 EA 7,1(0, C47 11,133,503 12,009, ((3 35, 053, 4*0 74,B5(,Z53 74454153 

13,777,49* 



•4,433. HB 
10,4CC,OS2 

109, 100, 000 



LABOR ID: EBR001 EQUIP ID: EBRD 01 



Currency in DOLLARS 



CREW ID: E8R0D1 UPB 10: EBR001 



11 Sap 1994 



OILED ESTIMATE 



U.S. Army Carpi of Engin#«r« 
PROJECT EBR001: Eaat Baton Rouga Pah I tn . - NED 
Eaat Baton Rouga Pariah Faaalblllty Study 
A. Bayou Fountain 



TIME 10:14:01 
DETAIL PAGE 1 



B SI. Lands and Damagaa 



QUAHTY UOM CREW ID 



OUTPLT 



LABOR EQUIPKUT MATERIAL SUPPLIES TOTAL COST DKIT COST 



A. Bayou fountain 

A 01. Landa and Oanagaa 



USR Land* and Darcaga 



Lands and Damaga 



1.00 LS 



0.00 



0.00 1000000.00 
1,000,000 



0.00 




19000.00 1019000.00 

19,000 1,019,000 1019000 



1,000,000 



19,000 1,019,000 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREK ID: EBR001 UPB ID: EBR001 



Tu* 27 Sap 1*9« 



DETAILED ESTIMATE 



U.S. Army Corps of Englneara 

PROJECT EAROOli Eaat Baton Rouge Pin !'ui . - NED 

fcaat Baton Rouge Pariah Feasibility Study 

A. Bayou Fountain 



TIME 10:16:01 
DETAIL PAGE 7 



A 02. Relocation* 



QUAHTi UOM CREN ID 



OUTPUT 



LABOR EQUIPHNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



A 02. Ra location* 



GSR Relocations 



I. 00 L5 



0.00 



0.00 0.00 0.00 3000.00 3000.00 

3,000 3,000 3000.00 



Relocations 



3,000 



3,000 



LABOR ID: EBR031 



EQUIP ID: EBR001 



Currency in DOLLARS 



CREH ID: EBRD01 UPB ID: ZBK001 



Tue 21 Sep 1994 
ptrAILED ESTOttTE 



U.S. Amy Corpa of Engineer* 

PROJECT EBRD 01: E**t Baton Rouge Pah Feaa. - NED 

East Baton Rouge Parish Feasibility Study 

A. Bayou fountain 



TIKE 10:16:0! 
DETAIL PACE 3 



A 0i. Flail ( Midlife Fac QUANTY UOM CREW ID OUTPUT 



LABOR EOUIPMNT KATERIAL SUPPLIES TOTAL COST UNIT COST 



A 0C. Fiah 6 wildlife Faeilltlea 

A 06037102 01. Fencing - barbed win 

Thla itea will Include cost to do the following work: 

Fencing the selected eitigetton alt*. 

Tha fanca will consist of polaa epaced appropriately with 4 a trends of 
barb-wire. 

Three tree altes have been aelected with one Joor alt* also. 

The quant le lei ahown for each watarahed represent a percentage of the total 

number of altes. 



let alt* 



1318 If 



USR PM Fencing 



USR m Fence post 



DSR PM Barbed wire - 4 



13TB. 00 LF TRACTOR1 



137B.00 LF 



5512.00 LF 



QSR PM safety c else 

1.00 LS 

Fencing - barbed 1378.00 LP 



17.01 



0.00 



0.00 



0.00 



1.9B 
2,727 

0.00 



0.00 


0.00 




0.3t 
496 

0.00 


0.00 


0.00 




2,727 



496 



0.00 


0.00 


2.34 










3,223 


2.31 


1.62 


0.00 


1.62 




2,232 





2,232 


1.62 


0.03 


0.00 


0.03 




179 





179 


0.03 


0.00 


374.00 


374.00 







374 


374 


374.00 


2,411 


374 


6.00B 


4.36 



LABOR ID: EBR001 ECJIP ID: EBR001 



Currency In DOLLARS 



CREw ID: EBR001 UPB ID: EBR001 



Tu« 27 Sap 1994 U.S. Any Corp* of Enginaara TIME 10:16:01 

PROJECT EBRQ01: East Baton Rouga Pah Eaaa. - NED 

DETAILED ESTIMATE Eaic Baton Ftouga Pariih Fallibility Study DETAIL FACE ^B 

A. Bayou Fountain ^^ 

A M. Ftah * NUdUfa Fac QUANTY UOM CREK ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 

A 06037302 01. Planting Tr«*a 

Thla lt«a will includa coat to do th* following work: 

* 

Planting th* •• lac tod altigatlon alt*. 

Planting 300 traa» par a era (12' ■ 12' ) In claarad aroac. Saadllnga will 
conalat of 4 apaclai of oak (Nut tall, watar, willow, charry bark) and awaat 
paean. 



1st Bit* 24 ocra 
DSR PM planting traa» 



BR IH ■aadlinga (300 

1200.00 U 0.00 

USH PM aafaty a mime 

1.00 LS 0.00 

USR PH Land preparation 

24.00 AC 0.00 



42.09 


7.S5 


0.00 


coo 


49.74 




1,010 


184 








1,194 


49.14 


0.00 


0.00 


0.16 


0.00 


0.16 










1,166 





1,166 


0.16 


0.00 


0.00 


0.00 


159.BG 


159.86 













160 


160 


"• 


0.00 


0.00 


0.00 


15.00 


15.00 













340 


360 


15.00 



Planting Traa« 24.00 AC 1,010 184 1,166 520 2,880 120.00 



riafa a wildlife 3,738 679 3,577 894 8, BBS 



LABOR ID: EBR001 EQUIP ID: EBR001 Currancy in DOLLARS CREN IDi EiROOl UPB ID: EBR001 



Tue 27 Sep 199* V.S. Amy Corps of Engineer* TIKE 10:ltt01 

PROJECT EBROCi: East baton Rouge Pin Feas . - NED 
■TAILED ESTIMATE t>.t Baton Rouge Parish raasibillty Study DETAIL PAGE £ 

A. Bayou Fountain 

A 0). Chsnnals and Canali QUANTY UOH CREW ID OUTPUT LABOR EOUIPHNT MATERIAL SUPPLIES TOTAL COST UNIT COST 

A 09. Channel* and Canala 

A 09010101 01. Hob i Demob 

Allow I day for Bob and 1 day for daAob. Thar* la only on* contract. 

USR PM DOZER D-6 W/BLAD 

CO. 00 HR DOZB 1.00 

USR PM AIR COMPRESSOR 

20.00 HR AIRF 1.00 

TOR PM 1ACKHOE CAT 22SB 

20.00 HR BKHB 1.00 

USR PM BACKHOE CAT 235 

20.00 hr BKHC 1.00 

USn PM chipping machine 

20.00 HR CHIPPER 1.00 

USR PM chalnsaw, Honali 

40.00 HR CKNSAW 1.00 

USR PM CHERRYPICKER GRO 

20.00 HR CHYA 1.00 (71 

USR PM sealant hot aixe 

20.00 HR CMLT 1.00 70 70 J. SO 



USR PM CONCRETE PAVER 2 

20.00 HR CNPV 1.00 559 559 27.97 

USR PM CRANE AMEH 5299- 

40.00 HR CRNA 1.00 

USR PM DOZER D-4 N/BLAD 

20.00 HR DOZA 1.00 

USR ran LOADER CAT 9 

20.00 HR FELA 1.00 275 13.73 

USR PM MOTOR GRADER CAT 

20.00 HR MOTG 1.00 

USR PM MATER PUMP 3- HO 

20.00 HR PMPC 1.00 3 0.15 

USR PM trencher, chain, 

20.00 HR T3ODW002 1.00 

USR PM FARM TRACTOR W/D 

20.00 HR TRAC 1.00 45 45 2.14 

LABOR ID: EBR001 EQUIP ID: EBR001 Currency in DOLLARS CREW ID: EBR001 UPB ID: EBR001 



0.00 


13.85 


0.00 


0.00 


13. B5 





831 








831 


0.00 


2.92 


0.00 


O.00 


2.92 





5B 








S8 


0.00 


20.95 


0.00 


0.00 


20.95 





419 








419 


0.00 


39.52 


0.00 


0.00 


39.52 





790 








790 


O.00 


IS. 00 


0.00 


0.00 


15.00 





300 








300 


0.00 


0.17 


O.00 


0.00 


0.17 





7 








1 


0.00 


13.53 


0.00 


0.00 


13.53 





271 








271 


0.00 


3.50 


0.00 


0.00 


3.50 





70 








70 


0.00 


27.97 


0.00 


0.00 


27.97 





559 








bS9 


0.00 


27.55 


0.00 


0.00 


27.55 





1,102 








1.102 


0.00 


7.5t 


0.00 


0.00 


7.56 





151 








1S1 


0.00 


13.73 


0.00 


0.00 


13.73 





275 








275 


0.00 


13.17 


0.00 


0.00 


13.17 





2C3 








2C3 


0.00 


0.15 


0.00 


0.00 


0.15 





3 








3 


0.00 


1.74 


-0.00 


0.00 


1.74 





35 








35 


0.00 


2.24 


0.00 


0.00 


2.24 





«:> 








45 



Tim 2? Sep 1*94 
DETAILED ESTIMATE 



U.S. Amy Corpi of Enginaara 

PROJECT EBR001: East Baton Rougs P«h Feat . - "ED 

Cast Baton Rouga Pariah Feasibility Study 

A. Bayou Fountain 



TIKE 10sl6;01 



DETAIL PACE 



A 09. Cnenneli and Canals QUANTT UOM CREW ID 



OUTPUT 



LABOR EGUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



USR PH WATER TRUCK 2000 



USR PH trailer truck, 2 



usr ph Dump truck, 12 c 



USR PH CARPDTTXR 



USR PH CEMENT HASOK 



D» m fonau 3 *26.5 



USR PM IAOWWORKER 



USR PK LABORER 



USR PH FEO-ALL EXCPT DR 



USA PH TRUCK DRIVER 



USR PH LABORER 



USR PH LABORER 



USR PM trailer ing 



USR PH aafaty t alac 



Mob t Damob 



20.00 HR TRKA 



420.00 HR TRKH 



180-00 HR TRKI 



40.00 HR CARH 



80. 00 HR CMNM 



100.00 RR roREMAH3 



20.00 HR IRNM 



ISO. 00 HR LABM 



340.00 HR PEOM 



(00.00 HR TRKM 



80.00 HR LABM 



40.00 HR LABM 



14.00 EA 



1.00 LS 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



0.00 



0.00 



0.00 


5.97 





• 111 


0,00 


28.00 





11,760 


0.00 


22.00 





3,960 


26, at 


0.00 


1,042 





23.26 


0.00 


1,861 





24.50 


0.00 


2,850 





26.18 


0.00 


524 





16.67 


0.00 


2,667 





25.84 


O.OO 


8,785 





17.50 


0.00 


10,500 





16.67 


0.00 


1,334 





16.67 


0.00 


667 





0.00 


0.00 








0.00 


o.oo 









o.oo 


o.oo 


5.97 










119 


5.97 


0.00 


0.00 


28.00 










11,760 


28.00 


0.00 


0.00 


22.00 










3,960 


22.00 


0.00 


0.00 


26.04 










1,042 


26.04 


0.00 


0.00 


23.26 










1,861 


23.26 


0.00 


0.00 


26.50 










2,650 


26.50 


0.00 


0.00 


26.18 










524 


* 


0.00 


0.00 


16.67 










2,667 


16.67 


0.00 


0.Q0 


25.84 










8,785 


25.84 


0.00 


0.00 


17.50 










10,500 


17.50 


0.00 


0.00 


16.67 










1,334 


16.67 


0.00 


0.00 


16.61 










667 


16.67 


0.00 


1500.00 


1500.00 







21,000 


21,000 


1500.00 


0.00 


7 951.67 


7951.67 







7,952 


7,952 


7951.67 



30,030 



21,019 



28,952 



80, 000 



VBOR 91 EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPS ID: EBR001 



Tub 27 Sep 1994 



TAILED ESTIMATE 



U.S. Army Corp* of Engineers 

PROJECT EflROOl: East Baton Rouge Fib real. - KED 

East Baton Rouge Pariah Feasibility Study 

A. Bayou Founts lo 



TIKE 10:16:01 
DETAIL PACE 7 



A 09. Channel! and Canals QUANTY DOM CREW ID 



OUTPUT 



LABOR EOUIPKNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



A 09011502 01. during and Snagging 

Thla itae will include all coit to elaar and snag that 
1 . channel right of way 

Because tha burning of clearing debris Is not allowed, end there was no 
Indication of what to do with tha debris, we assumed the debris would be 
chipped. The chipped saterisl will be disposed of properly. 

Soma areas will have to be cleared so that access will be allowed for the 
excavator. 



USR PM Clearing w/ D-6, 



DSR PM Snagging w/ 235, 



HSR PM ssfsty t else 



8,00 AC CLEARIHS1 



8.00 HI SNAGGING1 



Clearing and Sne 



1.00 LS 

8.00 M! 



0.10 



0.02 



0.00 



1206.89 


906.70 


0.00 


-0 . 06 


2113.53 




9,655 


7,254 








16,908 


2113,53 


(034.47 


6372.00 


0.00 


0.00 


12406.47 




48.216 


50,976 








99,252 


12406.47 


O.OO 


0.00 


0.00 


5440.02 


5440.02 













5,440 


5,440 


5440.02 



57,931 



58,230 



5,440 



121,600 15200.00 



LABOR ID: EBR0D1 EQUIP ID! EBR001 



Currency In DOLLARS 



CREW ID: E8R001 UPB ID: EBR001 



Tun 17 Sap 1994 
DETAILED ESTIMATE 



U.S. Amy Corp* of Enginaara 

PROJECT EBR001: E*«t Bator. Rouga Pih Faai . - KED 

Eaat Baton Rouge Pariah Feaaibility Study 

A. Bayou Fountain 



TIME 10:16:01 
DETAIL PAGE fl 



A 09. Channel* 



Canals OUANTY UOM CREW ID 



OUTPUT 



LABOR 



EQUIPMNT 



MATERIAL SUPPLIES TOTAL COST UNIT COST 



A 09011502 02. Clearing for Channal Dredging 

Thli ltaa will lnciuda all coat Co claar and grub thai 

1. channal right of way 

2. accaai right of way 

Because tha burning of clearing debri* 1* not allowed, and thara wai no 
indication of what to do with tha debris, wa aaamad tba dabria would ba 
chipped. Tha chlppad material will ba disposed of properly. 



U£R PM Clearing W/D-6.F 



USA PM Grubbing w/ Cat 



47.00 AC CXEARING2 



47.00 AC CRUBBINC1 



USA PM safety 6 siec 

1.00 IS 

Clearing for Cna 41.00 AC 



0.10 



O.10 



0.00 



1313.60 


921.40 


0.00 


0.00 


2295. DO 




64,559 


43,306 








101,665 


2295.00 


1040.19 


1257.90 


0.00 


0.00 


2298.09 




4B.BB9 


59,121 








108,010 


2298-09 


0.00 


0.00 


0.00 


5964.96 


5964.96 













5,965 


5.965 


5964.96 



113,448 



102,427 



5,965 



221,840 4720.00 



LABOR ID: EBR001 EQUIP ID: EBROO l 



Currency In DOLLARS 



CREW ID: EBROO 1 UPB ID: EBROO 1 



Tea 27 Sep 1994 



•tailed estimate 



U.S. Amy Corp* of Engineer* 

PROJECT EBROOli Eait Baton Rouge p*h P«a*. - NED 

Ee*t Baton Rouga Parish F***lblllty Study 

A. Bayou Fountain 



TIME 10:16:01 
DETAIL PAGE 9 



A 09. Channel* and Canal* QUANTY uom crew ID 



OUTPUT 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



A 09011502 03. Emcavation 

Tha nateriel will ba hauled to Hlaa. River battura irui no aora than 2 
»11« from tha intersection of Gardere Ln and Rlvar Road. A dozar will b* 
uaad full tie* at tha excavation alt*. 
Canter of gravity for hauling purpo*** la 2 alia* north of Oardara Ln. 



USR PM safety * >i*c 



USR PM all other oparat 



USR PM noell tool* 



USR PM haul road* (10%) 



1.00 IS 



1.00 LS 



1.00 LS 



1.00 LS 



OSR PM BACKHOE CAT 23S 



1155.00 HR BKHC 



USR PM DOZER D-6 N/BLAO 



1155.00 HR DOZB 



USR PM trailer truck, 2 



USR PM HATER TRUCK 2000 



USR PM MOTOR GRADER CAT 



10395 HR TRKH 



577.50 HR TRKA 



577.50 HR MOTS 



USH PM OILER 



USR PM TRUCK DRIVER 



dsr pm PEO-beckhoe 



USR PM PEO-dozar 



1155.00 HR OILM 



10395 KR TRKM 



1155.00 KR PEOM 



1155.00 HR PEOM 



USR PM PEO-notor grader 



USR PM TRUCK DRIVER - ■ 



577.50 HR PEOM 



577.50 HR TRKM 



0.00 



0.00 



0.00 



0.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



l.OO 



1.00 



1.00 



1.00 



0.00 


0.00 


0.00 


12738.37 


12738.37 













12,738 


12,73B 


12738.37 


0.00 


8615.00 


0.00 


0.00 


8615.00 







8,615 








8,615 


B615.00 


0.00 


10644. 00 


0.00 


0.00 


10644.00 







10,(44 








10,644 


10644.00 


0.00 


0.00 


0.00 


65404.80 


65404.80 













65,405 


65,405 


65404. B0 


0.00 


68.78 


0.00 


0.00 


68.78 







79,441 








79,441 


68.78 


o.oo 


32.01 


0.00 


0.00 


32.01 







36,972 








36,972 


32.01 


0.00 


28.00 


0.00 


0.00 


28.00 







291,060 








291,060 


28.00 


0.00 


1C.02 


0.00 


0.00 


16.02 







9,252 








9,252 


16.02 


0.00 


24.29 


o.oo 


0.00 


24.29 







14,027 








14,027 


24.29 


It. 50 


0.00 


0.00 


0.00 


16.50 




19,060 











19,060 


16.50 


17.50 


0.00 


0.00 


0.00 


17.50 




181,913 











181,913 


17.50 


25. 14 


0.00 


0.00 


0.00 


25. B4 




29,B45 











29,645 


25. B4 


25.84 


0.00 


0,00 


0.00 


25.84 




29,845 











29,B45 


25.84 


25.84 


o.oo 


o.oo 


0.00 


25.84 




14,922 











14,922 


25.84 


17.50 


0.00 


0.00 


0.00 


17.50 




10,106 











10,106 


17.50 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency ln DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tua 27 sr.y. 1994 U.S. Army Corpa of Enginaara TIME 10:16:01 

PROJECT EBR001: East Baton Rouga Pah Faaa. - NED 
DETAILED ESTIMATE Ea*t Bator Rouga Pariah Feaiibillty Study DETAIL PAGE 

A. Bayou Fountain 

A 09. Channali and Canal* QUANTY UOH CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



VSR PM LABORER 

2310.00 HR LABM 1.00 

USR PM foraraan 3 S26.5 

1155.00 HR FOREMAN} 1.00 



Excavation 263000 CT 



16.67 


0.00 


0.00 


0.00 


16.67 




18,506 











36, 506 


16.67 


26.50 


0.00 


0.00 


0.00 


26.50 




30, SOS 











30,606 


26.50 


354, 806 


450,010 





76,143 


862,960 


3.12 



LABOR ID: EBR001 EQUIP ID: ESR001 Currency In DOLLARS CREW ID: EBR001 UPB ID! EBR001 



Tua 27 Sap 1994 U.S. Army Corps of Enginaars TIME 10:14:01 

PROJECT EBRQ01: East Bacon Rouga Pah Fa»«. - NED 
'AILED ESTIMATE East Baton Rouga Parish Feasibility Study DETAIL PACE 11 

A. Bayou Fountain 



Ar 



A 09. Channels and Canal* QUANTY UOH CREw ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 

A 09013002 01. Flltar Drain Fabric 

This ltaai will lncluda cost to do tha following works 

One* tha ssction Is at grada, tha llnar will ba laid out. A c harry picker 
will aaalat several laborers. Tha llnar will ba placed balow tha araa 
which will ba covarad by 6" and B" concrsts. 

VSR PM cherry picker, p 

6160.00 5T CHYPK1 140.00 

USR PH drainage composi 

1460.00 SY 0.00 

HSR PM aafaty a aiac 

1.00 LS 0.00 

Flltac Drain Fab £460.00 SY 



0.42 


0.19 


0.00 


0.00 


0.61 




2,731 


1,214 








3,944 


D.*l 


0.00 


0.00 


5.35 


0.00 


5.35 










34,535 





34,535 


5,35 


0.00 


0.00 


0.00 


260.60 


260.60 













281 


281 


2B0.60 


2,731 


1,214 


34,535 


281 


38,7*0 


COO 



LABOR ID: EBR001 EQUIP ID: EBR001 Currency In DOLLARS CREW ID: EBR001 UPB ID: EBR001 



Tua 27 Sap 1994 U.S. Amy Corp* of Ennlnaar* TIKE 10:16:01 

PROJECT EBROOll E**t Baton Rouga Pih F*U . - NED 
DETAILED ESTIMATE bit Baton Rouga Pariah Faaalblllty Study DETAIL PAGE 

A. Bayou Fountain 

A 09. Channel* and Canal* QUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 

A 09013002 02. sand (8- thick} 

Thil ltam will Include all coat to place material auch that the daslgs 
template for tha concrete alopa pavement Kill ba filled. A backhoe will 
load tha material into tha haul truck*. Tha truck* will dump material and 
a dozar will apread and ahapa tha mac a rial. Tha **nd blankat will ba 
placed under tha 6* concrete. 

ASSUMPTIONS: 

1. Sand 1* aval labia for borrow in tha vicinity of ttardere Rd. and tha 

Mlaalaalppl Rivar. It la anuaad to ba pumped fron tha rivar. 

USR PM aafaty • ai*c 

1.00 IS 0.00 48.11 

USR PH ell othar operat 

1.00 LS 0.00 i 6 6,00 

USR PM lull tool* 

1. 00 LS 0.00 

USR PM aand aatarial 

160.00 Clf 0.00 

USR PM haul road* (101) 

1.00 LS 0.00 

USR PM BACKKOE CAT 2 2 SB 

1.00 HR BKHB 1.00 37 37 36.92 

USR PM DOZER D-6 K/BLAD 

1.50 HR dozb 1.00 48 32.01 

USR PM DUMP TRUCK 12 C 

9.00 HR TRKE 1.00 199 199 22.11 

USR PM HATER TRUCK 2000 

0.S0 HR TRKA 1.00 14.02 

USR PM MOTOR GRADER CAT 

0.50 HR MOTG 1.00 12 12 24.29 



USR PM OILER 



USR PM TRUCK DRIVER 



USR PM PEO-backhoa 



0.00 


0.00 


0.00 


48.81 


48.81 











49 


49 


0.00 


6.00 


0.00 


0.00 


6.00 





i 








6 


0.00 


10.00 


0.00 


0.00 


10.00 





10 








10 


0.00 


0.00 


0.00 


1.25 


1.25 











200 


200 


0.00 


0.00 


0.00 


71.00 


71.00 











71 


71 


0.00 


36.92 


0.00 


0.00 


36.92 





37 








37 


0.00 


32.01 


0.00 


0.00 


32.01 





48 








48 


0.00 


22.11 


0.00 


0.00 


22.11 





199 








199 


0.00 


16.02 


o.oo 


0.00 


16.02 





8 








8 


0.00 


24.29 


0.00 


0.00 


24.29 





12 








12 


16.50 


0.00 


0.00 


0.00 


16. 50 


17 











17 


17.50 


0.00 


0.00 


o.oo 


17.50 


158 











158 


25.84 


0.00 


0.00 


0.00 


25.84 


2f 











26 



1.00 HR 01 LM 1.00 17 17 16.50 



9.00 HR TRKM 1.00 158 15B 17.50 



1.00 HR PEOH 1.00 2f 26 25.81 



LABOR ID: EBR001 EQUIP ID: EBR001 Currency in DOLLARS CREtt ID: EBR001 UPB ID: EBR001 



Tua 27 Sep 1994 

^■fTAILED ESTIMATE 



U.S. Army Corps of Engineer* 

PROJECT EBR0C1: La»t Baton Rouge P*h Faat . - HEO 

Eait Bacon Rouge Parish Feasibility Study 

A. Bayou Fountain 



TIME 10:16:01 
DETAIL PACE 13 



A 09. Channel* and Canal* QUANT* UOM CPXH ID OUTPUT LABOR EOUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



usr pm PEO-doier 



USR PM PEO-ootor grader 



USR PM TRUCK DRIVER - w 



USR PM LABORER 



BSR PM flagman 



1.50 HR PEOM 



0.50 HR PEOM 



0.50 HR TRKM 



1.00 HR LABM 



1.00 HR LABM 



USR PM foreman 1 »26.5 

1.00 HR FOREMAN 3 

aand (8- thick] 160.00 CY 



1.00 



1.00 



1.00 



l.OO 



1.00 



1.00 



25. 84 


0.00 


0.00 


0.00 


25.84 




39 











39 


25. B4 


25.84 


0.00 


0.00 


0.00 


25.84 




13 











13 


25.84 


17.50 


0.00 


0.00 


0.00 


17.50 




1 











9 


17.50 


16.(7 


0.00 


0.00 


0.00 


16.67 




11 











17 


16.67 


16.67 


0.00 


0.00 


0.00 


It. 67 




17 











17 


16.(7 


26.50 


0.00 


0.00 


0.00 


26.50 




27 











27 


26.50 


320 


320 


D 


320 


960 


(.00 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID: EBR001 UFB ID; EBR001 



Tu« 27 Sap 1994 
DETAILED ESTIMATE 



U.S. Army Corp* of Enginaara 

PROJECT EBROOlI East Baton Rouga Fah Faa«. - NED 

East Baton Rouga Pariah FaaiLbillty Study 

A. Bayou Fountain 



TIME 10:14:01 



DETAIL PAGE 



A 09. Channala and Canala QUANTY UOM CREM ID 



OUTPUT 



LABOR EOUIPHNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



A 09013002 03. riprap 16" - dry plaeaawnt 

Tha gaotaatila mat will ba Laid out gnca tha c nan rial la cut to <jrada. 
Chanr.al Hcavation la aspect ad to bag In at tha downatraaa and and con t in u a 
upitraaa. Tha fabric will ba anchorad by atona on tha botton of tha 
channel. A charry pickar will aaalat a group of Laborara while laying out 
tha fabric. Fuaeplug daaa will ba conatructed ahaad of tha eicavatlon In 
ordar to kaap tha araaa aa dry aa po* tibia. Thla Iran will include coat to 
furnlah and placa tha atona only. Tha rock will ba barge delivered in tha 
vicinity of tha Mlaaiiilppl Rlvar and Carder* Rd. A dragllna will offload 
tha rock into awaiting trucka. Tha trucks will haul tba aatarlal to tha 
jobi it a whara a drag Una will put it in placa. 



OSR PM aafety a Diac 



1.00 LS 



0.00 



0.00 





0.00 




0.00 




2600.36 

2,600 



1600.36 

2,600 



2600.36 



USR FM all othar oparat 



1.00 LS 



0.00 



0.00 




43.00 
43 



0.00 




0.00 




43.00 
43 



43.00 



OSX FM email too la 



USR PM atona 



1,00 LS 



890.00 TON 



0.00 



0.00 



0.00 





0.00 




ts.oo 

65 

0.00 




0.00 


3.51 

3,124 



0.00 


0.00 




65.00 
65 

3.51 

3,124 



3.51 



USR FM atona - towing 



6 90.00 TON 



0.00 



0.00 




0.00 




0.00 




7.00 
6,230 



1.00 
6,230 



7.00 



USR PM CRANE AMER 5299- 



20,00 HR CRNA 



1.00 



O.OO 




36.01 
720 



0.00 





0.00 





36.01 
720 



36.01 



05R PM rock boa/hopper 



10. 00 HR B0X1 



1.00 



0.00 




4.00 
40 



0.00 




0.00 




4.00 
40 



4.00 



USR FM trailer truck, 2 



50.00 HR TRKH 



1.00 



0.00 




26.00 
1,400 



0.00 




0.00 




28.00 
1,400 



28.00 



USR PM OILER 



20.00 HR OILM 



1.00 



16.50 
330 



0.00 




0.00 




0.00 




16. SO 
330 



16.50 



USR PM TRUCK DRIVER 



50.00 HR TRKM 



1.00 



17.50 
B75 



0.00 




0.00 




0.00 




17.50 
87S 



n.so 



USR PM FEO 



20.00 HR PEOM 



1.00 



25. B4 

517 



0.00 




0.00 




0.00 





25.84 

517 



25.84 



OSR PM LABORER 



10.00 HR LABM 



1.00 



16.67 

167 



0.00 




0.00 





0.00 




16.67 
167 



OSR PM foreman 3 326.5 



10.00 HR FOREMAN3 



1.00 



26.50 
265 



0.00 




o.oo 
o 



0.00 




26.50 
265 



26.50 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currancy In DOLLARS 



CREW ID: EPR001 LVB ID: EBR001 



Tu« 27 Sap 1994 U.S. Amy Corps of Engineer. TIME 10:16:01 

PROJECT E8R001: Ea*t Baton Rouga Pan Faaj . - HEIi 
TAILED ESTIMATE Eaat Baton Rouge Pariah Faailblllty Study DETAIL PACE IS 

A. Bayou Fountain 

A 09. Channala and Canals QUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



riprap 16" - dry 890.00 TON 2,154 2.2SB 3,124 8,830 16,376 lfi.40 



LABOR ID: EBR001 EQUIP ID: EBR001 Curraney In DOLLARS CREW ID: EBR001 UPB ID: EBRO01 



Tua 17 Sap 1994 U.S. Army Corps of Englneeri TIME 10:16:01 

PROJECT EBROQli t*it Baton Rouga Pah Faaa. - MED ^M 

DETAILED ESTIMATE Bast Baton Rouga Pariah Paaalbllity Study DETAIL PACE ^P 

A. Bayou Fountain 

A 01. Channel a and Canal* QUANTY UOH CREW ID OUTPUT LABOR EOUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 

A 09013003 01. 1 FT U-frame Baia Slab 

Thla Itaa la for all equlpnanc, laboi^ and Materials to construct concrete 
base slab for tha concrete u-fra»e protection around the sevar Una. 

Reference: typical HOD T-wall baaa slab. 

USR PH u-fraa* baaa a la 0.00 0.00 0.00 144.00 144.00 

£7.00 CT 0.00 9,643 9,648 144.00 



1 FT D-fraaa Baa 67.00 CT 9,648 9,648 144.00 



LABOR ID: EBR001 EQUIP ID: EBR001 Currency In DOLLARS CREW ID: EBK001 UPB ID: EBR001 



Tue 27 Sep 1994 U.S. Army Corps of Englneere TIME 10 1 16:01 

PROJECT EBR001: East Baton Rouge Fan Fea*. - NE1> 
TAILED ESTIMATE Eait Baton Rouge Parish Feasibility Study DETAIL PAGE 17 

A. Bayou Fountain 

A 09. Channel* and Canala QUANTY UOM CREM ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 

A 09013003 02. 1 FT U-fraae wall 

This item la for all labor, equipment, and materials required to pour 1' 
concrete walla for the concrete u-f raise protection around the sewer Una. 

Reference: typical NOD concrete I -walla 

USR PM 1* u-fraae concr 0.00 0.00 O.00 240.00 240.00 

100.00 CY 0.00 24,000 24,000 240.00 



1 FT U-frana wal 100.00 CY 24,000 24,000 240.00 



LABOR ID: EBR001 EQUIP ID: EBR001 Currency in DOLLARS CREM ID: CBR001 Opb ID: EBR001 



Tue 27 Sap 1994 

DETAILED ESTIMATE 



U.S. Amy Corpi of Englneara 

PROJECT EBR001; Caat Baton Rouge Pah Feaa . - KED 

Eeat Baton Rouge Pariah Feaaibility Study 

A. Bayou Fountain 



TIME 10:16:01 



DETAIL PAGE 



A 09. Channel* and Canal* QOAJfTY UOM CREH ID 



OUTPUT 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



A 09013003 03. Channel Mall Pavement <4") 

Thl* Itaa la foe all equipment, labo», and material* required to place 
concrete channal wall pavement. 

A motor grader will prepare tha levee aurfaca (fine grade) prior to 
concrata placaaant. A tractor and water tank will ba uaad to wet tha aoll 
aurfaca before tha concrata la placad. A doiar will aaalat In poaitlonlng 
the concrata chuta for tha lower aquere* and will eleo backfill after the 
concrata ha a cured. 

It ia accused that a clip-Form pavar will be uaad, therefore minimal 
forming will be required. 

A aandblaater w/ a coopreaaor will ba uaad to clean all Joint*. A joint 
aaalant machine will ba uaad to a la/ heat the sealant and place it into the 
dummy end e span* ion Joint a. 

There will ba a pump on hand to pump any water that nay accumulate. 

ASSUMPTION: Slope ia either excavated to a IV on 3H or backfilled to a 1 on 
3 slope. 



DSR PM cone elope pvmt- 



UER PH cone elope pvmt- 



co.oo is roBMiNGOi ioo.oo 



44 54.90 SF IRL8I 



SOO.O0 



USPt pm cone alopa pvmt- 



44.55 SO SLOPPAVE01 13.50 



USR PM cone alopa pvmt- 

productlon rate 1* -240 l/hr 
100 lf/hr 



orlNTSLROl 240.00 



0.52 


0.00 


0.00 


0.00 


0.52 


31 











31 


0.09 


0.00 


0.00 


0.00 


0.09 


3S2 











362 


2.32 


7.25 


0.00 


0.00 


29.56 


994 


323 








1,317 


0.25 


0.12 


o.oo 


0.00 


0.36 


7* 


37 








116 



0.52 



0.09 



29.56 



0.36 



USR PH concrete materia 

- SO a 1.234568 cy/*q ■ 5%Y 
waata 



0.00 



0.00 





0.00 




44.28 
2,557 



0.00 




44.28 

2,557 



44.28 



DSR PM expen jnc filler 

lat part of 2 pert redvoodF 
atrip for eipanaion Joint 



0.00 



0.00 




0.00 




0.17 
10 



0.00 




0.17 
10 



0.17 



DSR PM eitpan jnt filler 



05R PM Joint aealer 



55.70 LT 



329.70 LBS 



O.OO 



0.00 



0.00 


0.00 


0.19 


0.00 


0.19 








11 





11 


0.00 


0.00 


1.19 


0.00 


1.19 








392 





392 



0.19 



• 



LABOR ID: EBROC; 



EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tub 27 Sep IS M 



ktul: 



ED ESTIMATE 



U.S. Amy Corp* of Engineer* 

PROJECT EBR001: Eaat Baton Rouge Psh ma*. - NED 

East Baton Rouge Pariah Feasibility Study 

A. Bayou Fountain 



TIME 10:16:01 



DETAIL PAGE 19 



A 09. Channel* and Canal* QUAHTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



USR PM curing compound 

applied at a cot 23.27 GAL 
•f/gal 



USR PM reinforcing i(ih 



4677.65 si- 



OSS PM itakei, core dri 



USR PH tone, nail*, «t 



44.55 SQ 



SO. 00 LF 



USR PH safety 4 misc 

1.00 LS 

Ouniisl Mall Pav 55.00 CY 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 


0.00 


l.fl 


0.00 


1.89 










42 





42 


1.89 


0.00 


0.00 


0.15 


0.00 


0.1S 










707 





707 


0.15 


0.00 


0.00 


0.00 


2.00 


2.00 













99 


•9 


2.00 


0.00 


0.00 


0.00 


0.50 


0.50 













30 


JO 


0.50 


0.00 


0.00 


0.00 


36.10 


36.10 













36 


3f 


36.10 


1,486 


360 


3,719 


155 


5.720 


104.00 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in dollars 



CREH ID: EBR0D1 UPB ID: EBRD01 



Til* 27 Sep 1994 
DETAILED ESTIMATE 



U.S. Array Cor pi of Engineer! 

PROJECT EBR0Q1: East Baton Rouga Pah Fui. - NED 

Eait Baton Rouge Parish Feasibility Study 

A. Bayou Fountain 



TIME 10:16:01 



DETAIL PAGE 



A 09. Channela and Canals QUANTY UCH crew ID 



OUTPUT 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



A 09013003 04. Channel Hall Pavement («-) 

This ltan i» for all labor, equipment;, and eater 1*1* required to construct 
6" channel wall pavenent . 

A Botox grader will prepare the levee surface (flna grade) prior to 
concrete placement. A tractor and water tank will be uiad to wat tha aoil 
■urfaca bafora tha concrata la placed. A dorer will aailit in positioning 
tha concrata chuta for tha lowar aquaraa. 

Thia ltan of work will ba paved by hand labor, MOT machine. 

A aandblaatar w/ a compressor will be uiad to clean all joint*. A joint 
aaalant machine will ba uiad to nix/heat tha i aslant and place It into tha 
dummy and expansion joint*. 

Ona layer of rainforclng i* required In the 6" pavement. 2 laborers and 2 
ironworker* will lay out tha welded-wlre fabric (wwf) prior to concrete 
paving. It 1* assisted that tha reinforcement will not ba continuous into 
the adjacent slab. 



Assumption: slope is either excavated to a IV on 3H or backfilled to a 1 
on 3 slope. 



OSR PM cone slope pvmt- 



OSR PM cone slope prat- 



USR PM cone slope pvmt- 



60. 0D LT FORMINGOl 75.00 



2321.90 SF IRLB4 



500.00 



23.22 sg SLOPPAVE03 6.50 



U5R PM cone slope pvmt- 

production rata is -240 */hr orlHTSLROl 240.00 
600 lf/hr 



0.69 


0.00 


0.00 


0.00 


0.69 


41 











42 


0.17 


0.00 


0.00 


0.00 


0.17 


396 











398 


63.15 


6.29 


0.00 


o.oo 


69.44 


1,466 


146 








1,612 


0.25 


0.12 


0.00 


0.00 


0.36 


41 


19 








61 



0.69 



0.17 



69.44 



0.36 



D5R PM concrata (2S00 p 

■Mi 1.234568 cy/aq » S*Y 
waste 



0.00 



0.00 





0.00 




45.36 

2,048 



0.00 




45.36 
2,046 



45.36 



OSR PM expan jnt filler 

1st part of 2 part redwoodF 
•trip for expansion joint 



0.00 



0.00 


0.00 


0.26 


0.00 


0.26 








19 





19 



0.26 



OSR PM expan Jnt filler 



USR PM joint sealer emp 



74.20 LF 



172.83 LBS 



0.00 



0.00 



0,00 


0.00 


0.29 


0.00 


0.29 








22 





22 


0.00 


0.00 


1.19 


0.00 


1.19 








205 





205 



1.19 



LABOR ID: EBRC01 EQUIP ID: EBR0O1 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tu* 27 Sap 1994 



TAILED ESTIMATE 



U.S. Any Corpa of Engirt**!* 

PROJECT EBRQ01: East Baton Roug* Pah Fui. - NED 

East Baton Rouga Parish Paaslblllty Study 

A. Bayou Fountain 



TIME 10:16:01 
DETAIL PACE 21 



A 0*. Chann»la and Canala OJIAKTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



BSA PM caring compound 

*ppll*d at • cov 11.61 GAL 
•f/gal 



USR PM ralnf orcing Bash 



2*38.00 SF 



USR PM stall*!, cor* drl 



USR PM forms, nails, at 



USR PM oakashlft chut* 



USR PM assail tools (51 



23.22 SO. 



€0.00 LF 



1.00 LS 



1.00 LS 



USR PM aafaty t rise 

1.00 LS 

Channal Wall Pav «3.00 CY 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 


, 0.00 


1.89 


0.00 


1.89 










22 





22 


1.89 


0.00 


0.00 


0.1S 


0.00 


0.15 










3if 





369 


0.15 


0.00 


0.00 


0.00 


3.00 


3.00 













10 


70 


3. DO 


0.00 


0.00 


0.00 


0.75 


0.75 













45 


45 


0.75 


0.00 


0.00 


0.00 


0.00 


0.00 



















0.00 


0.00 


98.00 


0.00 


0.00 


98.00 







98 








M 


98.00 


9.00 


2.00 


-l.Ot 


139.88 


149.10 




1 


2 


-1 


140 


ISO 


149.90 



1,956 



265 2,684 



255 5,160 120.00 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currancy In DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tua 27 Sap 1994 
DtTAILEB ESTIMATE 



U.S. Amy Corps of Engineers 

PROJECT EBR001: East Bacon Rouge Pah Faaa. - NED 

Eaat Baton Rouge Pariah Feasibility Study 

A. Bayou Fountain 



TIME 10il«:01 
DETAIL PAGE 



A 09. Channels and Canals QUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



A 09013009 05. Channal Hall Ps mane («-) 

Thl* ita» it for all equipaent, labor, and aatarlala raqulrad to construct 
8" channal wall pevanant. 

Thla operation li the se» a* that for 6" channal wall pavanant. 



USR PM cone alopa pvat- 



(0.00 LF FORHING01 75.00 



VSR FK cone alopa pvmt- 



«sh PM cone alopa pvmt- 



2511.00 SF IRLB4 



500.00 



25.11 SO 5LOPPAVE03 4.90 



0SR PM cone alopa pvmt- 

production rata la -240 t/hx orlHTSLRQl 240.00 

COO If /hi 



USR PM concrete (2500 p 

- SO * 1.234568 cy/sq ■ 5%Y 
MlH 

USR PM aipan ]nt flll.r 

1st part of 2 part radwoodF 
•trip foe aipanaion Joint 



USR PM expan ]nt Hilar 



QER PM Joint sealer cap 



32.30 LF 



34 8,96 LBS 



DSR PM curing compound 

applied at a cor 12.56 GAL 
■f/gal 



USR PM rain forcing Man 



2636.55 SF 



USR PN atakaa, cora dri 



QSR PM fonts, nails, at 



USR PM lull tools (St 



05R PM safety i mlac 



25.11 SO 



(0.00 LF 



1.00 LS 



1.00 LS 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.(9 


0.00 


42 





0.17 


0.00 


430 





83.77 


1.34 


2,104 


210 


0.2S 


0.12 


•4 


39 


0.00 


0.00 








0.00 


0.00 








0.00 


0.00 








0.00 


0.00 








0.00 


0.00 








0.00 


0.00 








0.00 


o.oo 








0.00 


0.00 








0.00 


132.00 





132 


0.00 


0.00 









0.00 


0.00 


0.00 


0.00 




45.36 
2,953 



0.35 
11 



0.39 
13 

1.19 
415 

1.B9 
24 



0.15 
399 

0.00 


0.00 


0.00 




0.00 


0.69 





42 


0.00 


0.17 





430 


0.00 


•2.13 





2,313 


0.00 


0.36 





123 


0.00 


45.36 





2.9S3 


0.00 


0.35 





11 


o.oo 


0.39 





13 


0.00 


1.19 





415 


0.00 


1.B9 





24 


0.00 


0.15 





399 


3.00 


3.00 


75 


7b 


0.75 


0.75 


45 


45 


0.00 


132.00 





132 



0.69 



0.17 



92.12 



0.36 



0.35 



0.39 



1.19 



1.89 



0.15 



3.00 



0.75 



134 



0.00 466.00 466.00 



4(6 466.00 



LABOR ID: EBR001 EQUIP IDl EBR001 



Currancy In DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tua 27 Sap 1994 U.S. Army Carpi of Engineer! TIME lOiiijDl 

PROJECT EBROOli Eilt Baton Rouga Pah Faai. - HED 
|TAILED ESTIMATE Eaat Baton Rouge Pariah Faaslbllity study DETAIL PACE 23 

A. Bayou Fountain 

A. 09. Channala and Canals QUANTY UOM CREW ID OUTPUT LABOR EOUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



Channal Mall Pav (2.00 CY 2,659 381 3,814 5B6 7,440 120.00 



LABOR ID: EBR001 EQUIP ID; EBR001 Currency in DOLLARS CREW ID: EBR001 UPS ID: EBR001 



Tim 27 Sep 1994 
DETAILED ESTIMATE 



U.S. Arsy Carpi of Englneera 

PROJECT EBR001: East Baton Rouge Pah Faaa. - NED 

Eait Baton Routja Pariah reailolllty Study 

A. Bayou Fountain 



TIME 10:16:01 



DETAIL PAGE 



A 09. Channel a and Canala QUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



A 09011905 01. Fence (chain link) 

Thla It an. will include coat to do tha following work: 

Conatruct a chain link fence along tha top edge of tha conctin. 

Three laborera will conatruct tha fanca 



USR PM inatall chain li 



USR PM 5' chain link 



USR PM Una post -2 3/ 



USR PM IS gage tanalon 



USA PR #9 feaje Una pea 



USR PM 112 gaga top rel 



USR PM 1 5/8 od top ral 



U5R PM top connection 



USR PM aafaty i Blsc 



USR PM cone rat a (2001 /p 



USR PM alaava 



300.00 LT LABR5 



300.00 LF 



30.00 EA 



300.00 LF 



150.00 EA 



300.00 EA 



300.00 LF 



30.00 EA 



1.00 LS 



30.00 EA 



30.00 EA 
Fanca (chain lin 300.00 LF 



50.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



1.00 


0.12 


0.00 


0.00 


1.12 


300 


31 








337 


0.00 


0.00 


1.S9 


0.00 


1.69 








567 





567 


0.00 


0.00 


13.50 


0.00 


13.50 








405 





405 


0.00 


0.00 


0.10 


0.00 


0.10 








29 





29 


0.00 


0.00 


0.10 


0.00 


0.10 








IS 





15 


o.oo 


0.00 


0.09 


0.00 


0.09 








H 





26 


0.00 


0.00 


1.19 


0.00 


1.19 








35b 





356 


0.00 


0.00 


3.15 


0.00 


3.15 








95 





95 


0.00 


0.00 


0.00 


23.54 


23.54 











24 


H 


0.00 


0.00 


3.21 


0.00 


3.24 








97 





97 


0.00 


0.00 


0.99 


0.00 


0.99 








30 





30 



300 



37 1,620 



1.12 



1.S9 



13.50 



0.10 



0.10 



oW 



1.19 



3.15 



23.54 



3.24 



0.99 



24 1,980 6.60 



LABOR ID: EBR001 EQUIP ID] EBRQQ1 



Currency In DOLLARS 



CREM ID: EBR001 UPB ID: EBR001 



Tu* 27 Sap 1994 U.S. Arny Corp* of Enginaari TIKE 10:16:01 

PROJECT EBR0C1: Eait Baton Rouga Pah Fui. - NED 
pAILED ESTIMATE Cast Baton Rouqa Pariah FaailMlity Study DETAIL PACE 25 

A. Bayou Fountain 

A 09. Channali and Can* la QUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 

A 09019906 01. Aaathatlc Traa Planting 

Thii it am la fox all aquipmant, labor, and patariaia raqulrad to plant 
traa*. 4 Laborara trill ba uaad to plant traaa. A fLatbad truck will ba 
uaad to haul traaa to planting aitaa, 

Nota: Coat for traaa baaad on aaaumptlon* of tha following traaa 
5 gallon, 2 yaar crop 

10 cypraaa - 16 aa 
5 dxaka aln - S14 *a 
5 awamp rad upla - M M 
10 awaat gun - ff a* 
25 watar oak - »6 «a 
30 willow oak - $6 aa 
5 crapa myrtle - (S aa 
10 flaah pina - $11 aa 



WEIGHTED COST; * 7 /traa 

USR PM traa planting - 

1050.00 EA TREE01B 30.00 4,369 4.U 

USR PM in* 11 tool* (5* o 

1.00 LS 0.00 194 □ 194 194.00 



3.69 


0.47 


0.00 


0.00 


4.16 


3,874 


495 








4,369 


0.00 


194.00 


0.00 


0.00 


194.00 





194 








194 


0.00 


0.00 


7.5C 


0.00 


7.S6 








7,938 





7,939 


0.00 


0.00 


0.00 


98.90 


98.90 











99 


09 



USR PM traaa 

1050.00 EA 0.00 

USR PM aafaty 6 nlic 

1.00 LS 0.00 99 99 99.90 



Aaithatic Traa P 1050.00 EA 3,674 689 7,938 99 12,600 12.00 



LABOR ID: E9R001 EQUIP ID: EBR001 Currancy in DOLLARS CREW ID: EBH001 UPB ID: EBR001 



Tu* 27 Sep 1994 0.5. Army Corp* of Englneera TIME 10:1*: 01 

PROJECT EBR001: Eaat Bator) Rouge Pah Fea*. - NED 
DETAILED EST WATT Eait Baton Rouqa Pariah Feasibility Study DETAIL PACE 

A. Bayou fountain 

A 09. Channels and Canale OUAJfTT 00H CREN ID OUTPUT LABOR EQUTPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 

A 09019906 02. Aeathatie Shrub Planting 

ThU item la for ell equipment, labor, and uterlala required to plant 

v 
ahrubi. 4 laborara Mill be uaad to plant ahruba. A flatbed truck will be 

Died to haul ahruba to planting altaa. 

USR PM ahrub planting 

17 SO. 00 EA TRZE01B 30.00 

USR PM amall tool»(S% o 

1.00 LS 0.00 

USR PM ihruba 

17(0.00 EA 0.00 

USR PM safety ( mice 

1.00 LS 0.00 

Aeithetie Shrub 17*0.00 EA 6,493 1,155 7,603 236 15,486 8.80 



3.(9 


0.47 


0.00 


0.00 


4.16 




6,493 


•30 








7.323 


4.1i 


0.00 


325.00 


0.00 


0.00 


325.00 







129 








325 


325.00 


0.00 


0.00 


4.32 


0.00 


4.32 










7,603 





7,603 


4.32 


0.00 


0.00 


0.00 


236. «2 


236.42 













236 


236 


236.42 



Channel* and Can 578.168 638,375 65,036 162,933 1,444,532 



LABOR ID: EBR001 EQUIP IDi EBR001 Currency In DOLLARS CREW ID: EBR001 UPB ID; EBR001 



• 



Tarn 21 Sep 1984 U.S. Army Corps of Engineers TIKE 10 : It j 01 

PROJECT EBROOlt East Baton Rouge Pah Fees. - NED 
'AILED ESTIMATE East Baton Rouge parish Feasibility Study DETAIL PACE 27 

A. Bayou Fountain 

A 19. Project Cooperation QUANT i UOK CREW ID OUTPUT LABOR EOUIPMKT MATERIAL SUPPLIES TOTAL COST UNIT COST 

A 19. Project Cooperation Agreements 

USR Project Cooperat 0.00 0.00 0.00 4100.00 4100.00 

1.00 LS 0.00 4,100 4,100 4100.00 



Project Cooperat 4,100 4,100 



LABOR ID: EBR001 EQUIP ID: EBR001 Currency In DOLLARS CREW IDs EBR001 UPB ID! EBR001 



Tua r> Sep 1»W 

DETAILED ESTIMATE 



U.S. Any Corpt of Engineer* 
PROJECT EBROClt Eait Baton Rouge p«h Fui. - NED 

Eait Baton Rouge Parish Feailblllty Study 
A. Bayou Fountain 



TIME 10:16:01 
DETAIL PACE 



A 30. Engineering and Dei QUANT* OOM CHEW ID 



OUTPUT 



LABOR EQUIPHNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



A 10. Engineering and Da sign 
□ SR Engineering and 



1.00 LS 



0.00 



0.00 




0.00 




0.00 851000.00 851000.00 

851,000 851,000 851000.00 



Engineering and 



851,000 



851,000 



LABOR ID: EBR001 EQUIP ID: EBR0O1 



Currency in DOLLARS 



CREK ID; EBR001 UPB ID: EBR001 



Tue 27 Up 1994 
TAILED ESTIMATE 



U.S. Army Corpa of Enginean 

PROJECT EBR001: East Baton Rouge Pan feas. - NED 

East Baton Rouga Pariah Feasibility Study 

A. Bayou Fountain 



TIKE 10:16:01 
DETAIL PACE 39 



A 31. construction Manage QUANT* UOM CREW ID OUTPUT 



LABOR EOOIPMNT MATERIA!. SUPPLIES TOTAX COST UNIT COST 



A 31. Construction Kanaga&ant 



USA Con at ruction Kan 

Construction Kan 
Bayou Fountain 



1.00 LS 



0.00 



0.00 




0.00 




0.00 301000.00 30*000.00 

304,000 304,000 304000.00 

304,000 304,000 



581,926 1, 439,054 



68, 613 1, 344,927 3, 634,520 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CHEN ID: EBR001 OPB ID: EBR001 



Tua 27 Sep 1994 

DETAILED ESTIMATE 



U.S. Army Corp* of Engineer* 
PROJECT EBR001; East Baton Rouge Pin real. - NED 
Ea*t Baton Rouge Parish Feasibility Study 
B. Jone* Creak 



TOffi lOtlaiOl 



DETAIL PACE 



B 01. Land* and Damages 



OUANTY UOM CREW ID 



OUTPUT 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST OBIT COST 



8. Jona* Craak 

I 01. Land* and Damage* 



usr Land* and Damage 



Lands and Damage 



1.00 LS 



0.00 



0.00 




0.00 




0.00 391020.00 393020.00 

393,020 393,020 393020.00 



393, 020 



393,020 



LABOR ID: EBR001 EQUIP ID: EBRG01 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tue 27 Sep 1994 



• 



AILED ESTIMATE 



U.S. Any Corps of Engineer! 
PROJECT EBR001: Ea»t Baton Rouga Pih Faaa. - NED 
£*■£ Baton Rouge Pariah Fa*» lblllty Study 
B. Jonaa Creek 



TIME 10;1(:01 
DETAIL PAGE 31 



B 06. Fiah I Wildlife F«C QUANTY UOM CREW ID 



OUTPUT 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B OS. riah t wildlife Facllitiaa 

B 06037 102 01. ran cinq - barbed wire 

This It »n will include coat to do tha following worki 

Fencing tha aalactad mitigation aire. 

Tha fence will com Lit of poiai apacad appropriately with 4 at rand* of 
barb-wire. 



USR PM Tancing 



usr PM Fence post 



USR PM Barbed wire - 4 



•432.00 LF 



i sue LF 



USR PM aafety 4 Bias 

1.00 LS 

Fencing - barbed (432.00 LF 



lat alte 


(432 


if 




















i.?a 


0.36 


0.00 


0.00 


2.34 




TRACTOR 1 


17.02 




12,728 


2,313 








15,041 


2.34 








0.00 


0.00 


1.62 


0.00 


1.(2 






0.00 










10,420 





10,420 


1.12 








0.00 


0.00 


0.03 


0.00 


0.03 






0.00 










834 





634 


0.03 








0.00 


0.00 


0.00 


1748.90 


1748.90 






O.OO 













1,749 


1,749 


1748.90 



12,728 



2,313 



11,253 



1,749 



28,043 4.3* 



LABOR ID: EBR001 EQUIP ID: EBRC01 



Currency in DO. \A*.s 



CREW ID: CBR001 UPB ID: EBR001 



Tu* 27 Sep 1994 



DETAILED ESTIMATE 



U.S. Army Corpa of Enginaara 
PROJECT EBR001 1 Eaat Baton Rouga Pah Faea. - ITCD 
Eaat Baton Rouga Pariah Peaalbllity Study 
B. Jonaa Craak 



TIKE 10:16:01 
DETAIL PACE 



B 06. Flits t tflldllia Fac QUANTY DOM CREN ID OUTPUT 



LABOR KKJIPMKT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 0603730? 01. Planting Tra«a 

Thla ltaa will ineluda coat to do tha following work: 

Planting tha ealactad ailtlgatlon alta. 

Planting 300 traaa par acra (12' ■ 12*) in cleared «u«. Seedlinge will 
conaiat of 4 apeclea of oak (Nut tall, water, willow, charry bark} and awaat 
paean. 



lat alta 



111 act* 



OSR PM planting treaa 



OER PM aaadllnga (300 



CSR PM safety ( ilic 



111. DO AC TRACTOR1 



33300 EA 



1.00 LS 



OSR PM Land preparation 

111.00 AC 

Planting Traaa 111.00 AC 



O.SO 



0.00 



0.00 



0.00 



42.lt 

4, fcBO 

0.00 


0.00 


0.00 




?.6fi 
851 

0.00 


0.00 


0.00 




0.00 


0.00 


49.83 










5,531 


4 


0.16 


0.00 


0.1G 




S,39S 





5,395 


1 


0.00 


729.(8 


729.68 







730 


730 


7? 


0.00 


19.00 


15.00 







1,665 


1,865 


1 



49.83 



0.16 



15.00 



4,680 



851 



5,395 



2,395 



13,320 120.00 



Flan * Wildlife 



17,408 3,184 16,648 4,144 41,363 



LABOR ID; EB»001 tOUIP ID: EBR001 



Currency in dollars 



CREW IDi EBR001 UPB ID: EBR001 



^Tue 27 Sep 1994 U.S. Army Corpa of Engineer* TIME 10:14:01 

PROJECT EBR001: East Baton Rouge P«h Fea*. - NED 
DETAILED ESTIMATE Ease Baton Rouge Pariah Feailbility Study DETAIL PACE 33 

B. Jonei Croak 



B 09. Channala and Canal* QUANTY UOM CREW ID OUTPUT LABOR EQUIFMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 09. Channel* and Canal* 

B 09010101 01, Mob t Dnmob . 

Thi* item will Include coat: to do the following work: 

mob and demob all equipment 

1 operation 

mob 1 day 

demob 1 day 
subtotal 2 days 

f of contract* 2 

2 operation x 2 contract* - 4 operation* 

4 operation* x 2 wd / operation - 8 day* + 2 day* (additional) - 10 wd 

USR PM AIR COMPRESSOR 

100.00 HP. AIRF 1.00 

USR PM BACKHOE CAT 22SB 

200.00 HR BKHB 1.00 

USR PM 8ACKH0E CAT 235 

100.00 HR BKHC I. 00 

USR PM chipping machine 

100.00 HR CHIPPER 1.00 

USR PM ehainiaw, Homeli 

200.00 HR CHKSAH 1.00 

USR PM CHERRYPICKER GRO 

100.00 HR CHYA I. 00 

USR PM xealant hot mlxe 

100.00 HR CMLT 1.00 

USR PM CONCRETE PAVER 2 

100.00 HR CNPV 1.00 

USR PM DOZER D-4 W/BLAD 

100.00 HR DOZA 1.00 

USR PM DOZER D-6 W/BLAD 

S0O.0O HR DOZB 1.00 

USR PM f E LOADER CAT 9 

100.00 HR FELA 1.00 

USR PM MOTOR GRADER CAT 

100.00 HR MOTC 1.00 

LABOR ID: EBR001 EQUIP ID: EBR001 Currency In DOLLARS CREW ID: EBR001 UPB ID: ESR001 



0.00 


r.92 


0.00 


0,00 


2.92 







Z9Z 








292 


2.92 


0.00 


20.95 


0.00 


0.00 


20.95 







4,190 








4,190 


20.95 


0.00 


39.52 


0.00 


o.oo 


39.52 







3,952 








3,952 


39.52 


0.00 


15.00 


0.00 


0.00 


15.00 







1,500 








1,500 


15.00 


0.00 


0.17 


0.00 


0.00 


0.11 







34 








34 


0.17 


0.00 


13.53 


0.00 


0.00 


13.53 







1,353 








1,353 


13.53 


0.00 


3.50 


0.00 


0.00 


3.50 







350 








350 


3.5C 


0.00 


27.97 


0.00 


0.00 


27.97 







2,797 








2,797 


27.97 


0.00 


7. 56 


0.00 


o.oo 


7.56 







756 








756 


7.56 


O.00 


13.85 


0.00 


0.00 


13.85 







6,925 








6,925 


13.85 


0.00 


13.73 


0.00 


0.00 


13.73 







1,37 3 








1,373 


13.73 


0.00 


13.17 


0.00 


0.00 


13.17 







1,317 








1,317 


13.17 



Tub 27 Sap 1994 
DETAILED ESTIMATE 



U.S. Army Carpi of Engineer* 
PROJECT EBRC01: Eait Baton Rouga P»h Feat. - NED 
Eaat Baton Rouge Pariah Faailblllty Study 
B. Jonea Creak 



TIME 10:16:01 
DETAIL PAGE 



B 09. Channel* and Canal* QUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



USR PH HATER PUMP 3" HO 



USR ?M trencher, chain. 



USR PM FARM TRACTOR JD 



USR PM MATER TRUCK 2000 



100.00 HR PMPC 



1.00 



100.00 HR T30DW002 1.00 



100.00 HR TRCB 



100.00 HR TRKA 



USR PM Dump truck, 12 e 



USR PM CARPENTER 



USR PM CEMENT MASON 



3100.00 HR TRKI 



200.00 HR CARM 



400.00 HR CMNM 



USR PM foreman 3 526. 5 



USR PM IRONWORKER 



USR PM LABORER 



100.00 HR IRNM 



400.00 HR LABM 



USR PM PEO-ALL EXCPT DR 



USR PH TRUCK DRIVER 



USR PM LABORER 



USR PM LABORER (ralnf) 



USR PM trailer lug 



USR PM safety 6 mlsc 



Mob i Demob 



1B00.00 HR PECM 



3100.00 HR TRKM 



1000.00 HR LABM 



200.00 HR LABM 



72.00 EA 



1.00 LS 



1.00 



1.00 



1.00 



1.00 



1.00 



500.00 HR FOREMAN! 1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



0.00 



0.00 



0.00 


0.15 


0.00 


0.00 


0.15 







15 








15 


0.15 


0.00 


1.74 


0.00 


0.00 


1.74 







174 








174 


1.74 


0.00 


2.24 


0.00 


0.00 


2.24 







224 








224 


2.24 


0.00 


5.97 


0.00 


0.00 


5.97 







597 





G 


597 


5.97 


0.00 


22.00 


0.00 


0.00 


22.00 







68,200 








68,200 


22.00 


26.04 


0.00 


0.00 


0.00 


26.04 




5,208 











5,208 


26.04 


23.26 


0.00 


0.00 


0.00 


23.26 


A 


9,305 











9,305 


• 


26.50 


0.00 


0.00 


0.00 


26.50 




13,250 











13,250 


26,50 


26. 18 


0.00 


0.00 


0,00 


26.18 




2,618 











2,618 


26. IB 


16.67 


0.00 


0,00 


0.00 


16.67 




6,668 











6,668 


16.67 


25.84 


0.00 


0.00 


0.00 


25.84 




46,511 











46,511 


25.84 


17.50 


0.00 


0.00 


0.00 


17.50 




54,250 











54,250 


17.50 


16.67 


0.00 


0.00 


0.00 


16.67 




16,670 











16,670 


16.67 


16.67 


0.00 


0.00 


0.00 


16.67 




3,334 











3,334 


16.67 


0.00 


0.00 


0.00 


1500.00 


1500.00 













108,000 


108,000 


1500. 00 


-2.00 


0.00 


0.00 


16137.32 


16135.32 


ft 


-2 








16,137 


16,135 


161JW2 



157,814 94,049 



124,137 376,000 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW 7D: E8F001 UPB ID: EBR0C1 



Tue 27 Sep 1994 
P&ETAILED ESTIMATE 



U.S. Army Corps of Engineers 

PROJECT EBR001: East Bacon Rouge Psh Teat. - NED 

Last Baton Rouge Parish Feasibility Study 

B. Jones Creeji 



TIKE 10:16:01 



DETAIL PAGE 35 



B 09. Channels and Canals QUANTY UOM CREW ID 



OUTPUT 



LABOR EQUIPMNT KATERIAL SUPPLIES TOTAL COST UNIT COST 



B 09011502 01. Claaring for Channel Dredging 

This Item will Include all coat to clear and grub the: 

1, channal right of way 

2 . acceaa right of way 

Because the burning of claaring debris Is not allowed, and there was no 
indication of what to do with the debris, we assumed the debris would be 
chipped. The chipped material will be disposed of properly. 



USR PM Clearing w/D-6,F 



USR PM Grubbing w/ Cat 



272.00 AC CLEARING? 



272.00 AC GRUBBINC1 



USB PM safety 4 misc 

1.00 LS 

Clearing for Cha 272. 00 AC 



0.20 



0.20 



0.00 



68*. BO 


460.70 


186,809 


125,310 


520.10 


628.95 


141,466 


171,074 


0.00 


0.00 








328,275 


296,385 



0.00 




0.00 




0.00 




0.00 




0.00 




4 9900.50 
49,901 

49,901 



1147.50 

312,119 1147.50 

1149.05 

312,540 1149.0S 

49900.50 

49,901 49900.50 

674,560 2480.00 



LABOR ID! EBR001 EQUIP ID: EBR0CI 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tua 21 Sep 1994 

DETAILED ESTIMATE 



U.S. Army Corps of Engineers 
PROJECT E3RC01: Ease Baton Rouge Pah real. - NED 
East Baton Rouge Parish Feasibility Study 
B. Jones Creak 



TIME 10:16:01 



DETAIL P AGENTS 



B 09. Channel* and Canals QUANT* UOM CREH ID 



OUTPUT 



LABOR 



EQU1PMNT 



MATERIAL 



SUPPLIES TOTAL COST UNIT COST 



09011502 02. Degrading, hauling, shaping 16ml 

This it am conalita of three operation: 

1) a backhoe will excavate material and load into waiting trucks. The 

material will be hauled to location! within 2 miles. A dozer will be used 

at the excavation site and the disposal site. 

Quantity: 105,000 cy I 100 cy/hr - 2 Bile/ 1 way 



2)a backhoe will excavate material and load into awaiting trucks. The 
material will be hauled to Devil's swamp. A dozer will be used full time at 
the excavation site and at the disposal site. 
Quantity: 57,000 cy 8 210 cy/hr - 22 mile/ 1 way 

3)a dozer and a motor grader will shape areas where excavation or fill is 
not required. The reach is given as i miles. 
Quantity: 31,680 LF 8 300 LF/wd 



ASSUMPTION: 

A narrow strip of road access is available on each side of ell the creeks 

or bayous. The strip either exists already or Is built as part of the 

backfill Item. The backfill item restores the creek or bayou to the design 

template which has enough width at the top of bank to allow passage of 

trucks. 

Work will progress in phases since continuous accnt* is not available. 
Phase 1: excavate/fill on one side of the channel. 

Phase 2: once excavation/ fill has progressed enough, then that work will be 
halted and the concrete paving operation will advance up to the area where 
excavation/ fill was halted. This type of operation is necessary since ROW 
Is limited to 20 ft making It impractical for two-way passage of haul and 
concrete trucks. 



USR PM BACKHOE CAT 225B 



1050.00 HR BKKB 



USR PM DOZER D-6 W/BLAD 



2100.00 HR D02B 



USR PM Dump truck, 12 c 



£300.00 HR TRJCI 



USR PM MATER TRUCK 2000 



USR PM MOTOR GRADER CAT 



525.00 HR TRKA 



525.00 HR MOTG 



USR PM OILER 



1050. 00 HR OILM 



1.00 



1.00 



1. 00 



1.00 



1.00 



1.00 



0.00 


36.92 





38,766 


0.00 


32.01 





67,221 


0.00 


22.00 





138,600 


0.00 


16.02 





1,(11 


0.00 


24.29 





12,752 


16.50 


0.00 


17,327 






0.00 





0-00 




0.00 




0.00 





0.00 




0.00 




0.00 


36.92 





38, 7 66 


0.00 


32.01 





67,221 


0.00 


22.00 





138,600 


0.00 


16.02 





8,411 


0.00 


24.29 





12,752 


0.00 


16.50 





17,327 



36.92 



32.01 



22. OC 



16.02 



24.2 9 



16.50 



LABOR ID; EBR00I 



EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB 10: EBR001 



Tua 27 Sep 1994 
DETAILED ESTIMATE 



U.S. Amy Corpa of Englneeri 
PROJECT EBR001; Ease Baton Rouge Pan Tea*. - NED 
Eait Baton Rouge Pariah Feailblllty Study 
B. Jonea Creek 



TIME 13:16:01 
DETAIL PAGE 37 



a 09. Chann«li and Canal* QUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



USR PM TRUCK DRIVER 



USR PM PEO-backhoe 



USR PM PEO-dorer 



£300.00 HR TRKM 



1050.00 HR PEOM 



2100.00 HR PEOM 



USR PM PEO-motor grader 



USR PM TRUCK DRIVER - H 



525.00 HR PEOM 



525.00 HR TRKM 



USR PM LABORER 



USR PM flagman 



1050.00 HR LABM 



1050.00 HH LABM 



USR PM foreman 3 $26.5 



USR PM haul road* (-10% 



USR FM small tool> 



USR PM all other cperat 



USR PM «.afe.sy t miac 



USR PM BACKHOE CAT 225B 



USa PM DOZER D-6 W/BLAD 



I. 00 LS 



1.00 LS 



1.00 LS 



1.00 LS 



271,00 HR BKHB 



542.00 HR DOZB 



USR PM Dump truck, 12 c 



7859.00 HR TRKI 



USR PM WATER TRUCK 2000 



USR PM MOTOR GRADER CAT 



136.00 HR TRKA 



136.00 HR MOTG 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1050.00 HR FOREMAN3 1.00 



0.00 



0.00 



0.00 



0.00 



1.00 



1.00 



1.00 



1.00 



1.00 



17.50 


O.00 


110,250 





2 5.84 


0.00 


27,132 





2 5.84 


0.00 


54,263 





25.84 


0.00 


13,566 





17.50 


u.ou 


9,188 


Q 


16.67 


0.00 


17,50* 





16.67 


0.00 


17,504 





26.50 


0.00 


27,825 





0.00 


0.00 








0.00 


8837.00 





8,B37 


0.00 


5315.00 





5,315 


0.00 


0.00 








0.00 


36.92 


a 


10,005 


0.00 


32.01 





17,349 


0.00 


22.00 





172,898 


0.00 


16.02 





2,179 


0.00 


24.29 





3,303 



0.00 


0.00 


17.50 










110,250 


17.50 


0.00 


0.00 


25.84 










27,132 


25.81 


0.00 


0.00 


2S.B4 










54,263 


25.84 


0.00 


0.00 


25.84 




a 





13,566 


25.84 


0.00 


o.oo 


17.50 










9,188 


17.50 


0.00 


0.00 


16.67 










17,504 


16.67 


o.ao 


0.00 


16.67 










17,504 


16.67 


0.00 


0.00 


26.50 










27,825 


26.50 


0.00 


48593.00 


48593.00 







48,593 


48,593 


48593.00 


0.00 


0.00 


8837.00 










8,837 


BB37.00 


0.00 


0.00 


5315.00 










5,315 


5315.00 


0.00 


32926.60 


32926.60 







32,927 


32,927 


32926.60 


0.00 


0.00 


36.92 










10,005 


36.92 


0.00 


0.00 


32.01 










17,349 


32.01 


0.00 


0.00 


22.00 










172,898 


22.00 


0.00 


0.00 


16.02 










2,179 


16.02 


0.00 


0.00 


21.29 










3,303 


24.29 



LABOR ID: E3K001 E0UIP ID: EBR001 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID; EBR001 



Tua 27 Sep 1994 



DETAILED ESTIMATE 



U.S. Army Corp» of Englneeri 
PROJECT EBR001; Ea»t Baton Rouge Fin Faat . - NED 
Eaat Baton Rouge Pariah Feaiiblllty Study 
S. Jonea Creek 



TIME 10:16i£l 



DETAIL PAGE 3fl 



a 09. Channela and Canela QUANT* UOM CREW ID OUTPUT LABOR EOUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



USR PM OILER 



USR PM TRUCK DRIVER 



USR PM PEO-bacKho* 



USR PM PEO-doier 



USR PM PEO-aotor grader 



USR PM TRUCK DRIVER - w 



USR PM LABORER 



USR PM flagmen 



USR PM foreman 3 S26.5 



USR PM haul roadi (10%) 



USR PM small toola 



USR PH all other ope rat 



USR PM safety i misc 



271.00 KR OILM 



7859.00 HR TRKM 



271.00 HR PEOM 



542.00 HR PEOM 



136.00 HR PEOM 



136.00 HR TRKH 



271.00 HR LASM 



271.00 HR LABM 



1.00 LS 



1.00 LS 



1.00 LS 



1.00 LS 



USR PM MOTOR GRADER CAT 



1056. Q0 HR MOTG 



USR PM DOZER D-6 W/BLAD 



1056.00 HR DOZB 



USR PM foreman 3 S26.5 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



271.00 HR FOREMAN3 1.00 



O.00 



0.00 



0.00 



0.00 



1.00 



1.00 



1056.00 HR F0REMAN3 1.00 



USR PM PEO dozer 



1056.00 KR PEOM 



1.00 



16.50 


.0.00 


4,4.72 





17. SO 


0.00 


137,533 





25.84 


0.00 


7,003 





25.34 


O.00 


14,005 





25.84 


O.0D 


3,514 


c 


17.50 


0.00 


2,380 





16.67 


0.00 


4,518 





16.67 


O.00 


4,518 





26,50 


0.00 


7,182 





0.00 


0.00 








0.00 


5553.00 





5,553 


0.00 


4114.00 





4,114 


0.00 


0.00 








0.00 


24.29 





25,650 


0.00 


32.01 





33,803 


26.50 


0.00 


27,984 





2 5.84 


0.00 


27,287 






0.00 


0-00 


16.50 










4,472 


16.50 


0.00 


0.00 


17.50 










137,533 


17.50 


0.00 


0.00 


25.84 




O 





1,003 


25.84 


0.00 


0.00 


25.84 










14,005 


25.84 


0.00 


0.00 


2 5.84 










3,514 


25.84 


0.00 


0.00 


17.50 










2,380 


17.50 


o.oo 


0.00 


16.67 


• 








4,518 


16.67 


0.00 


0.00 


16.67 










4,518 


16.67 


0.00 


0.00 


26.50 










7,182 


26.50 


0.00 


34133.00 


34133.00 




c 


34,133 


34,133 


34133.00 


0.00 


0.00 


5553.00 










5,553 


5553.00 


0.00 


0.00 


4114.00 










4,114 


4114.00 


o.oo 


26164.00 


26164.00 







26,164 


26,164 


26164.00 


0.00 


0.00 


24.29 










25,650 


24.29 


0.00 


0.00 


32.01 










33,803 


32.01 


0.00 


0.00 


2S.50 


• 








27,984 


26.50 


0.00 


0.00 


25. 84 










27,287 


25.84 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBO001 UPB ID: EBR001 



Tue 27 Sep 1994 



DETAILED ESTIMATE 



U.S. Army Corp* of Engineers 
PROJECT EBB0C1: Ease Baton Rouge Psh Fsas . - NED 
East Baton Roug« Parish Feasibility Study 
S. Jones Creek 



TIME 10:16:01 



DETAIL PACE 39 



9 09. Channels and Canals QUAJJTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



USR PM PEO motor grader 



USR PM LABORER 



1056.00 HR PEOM 



2112.00 HR LABM 



USR PM safety I mlsc 

1.00 LS 

Degrading, haull 162000 CY 



1.00 



1.00 



0.00 



2 5.84 


0.00 


27,287 





16.67 


0.00 


35, 207 





-1.00 


0.00 


-1 





597,445 


554,756 



0.00 0.00 25.84 

27,287 25. S4 

0.00 0.00 16.67 

35,207 16.(7 

0.00 1982.00 1981.00 

1,982 1,981 1981.00 



143,799 1,296,000 8.00 



LABOR ID: EBR001 EQUIP ID: E8R001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: CBR001 



Tub 27 Sep 1994 U.S. Army Corp» of Engineer! TIME 10:16:01 

PROJECT EBRQ01: Ea«t Bacon Rouge Pah Feae. - NED 
DETAILED ESTIMATE Eaat Baton Rouge Parl»h Featibillty Study DETAIL PACE 

B. Jonas Creak 



lb: j i 



B 09. Channel! and Canala QUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 09011502 03. Clearing and Snagging 

Thl» item will include all co«t to clear and anag the: 
1. channel right of vey 

Became the burning of clearing debrii is not allowed, and there »i no 
Indication of what to do with the debrii, we aiaumed the anbrli vould be 
chipped. The chipped material will be diapoaod of properly. 

Some area • will have to be cleared »o that aceeee Will be allowed for the 

oacavator, 

USR PM during w/ D-6, 1236.89 90S. TO 0.00 -0.06 2113. S3 

3.00 AC CLEARINC-1 0.10 3,821 2,720 6,341 2113. 53 

USR PM snagging w/ 235, 6034.47 6372.00 0.00 0.00 12106,47 

3.00 MI SNAC-CING1 0.02 18,103 19,116 37,219 12406.47 

USR PM safety t nlic 0.00 1.00 0.00 2039.00 2040.00 

1.00 IS 0.00 10 2,039 2,010 2040.00 



Clearing and Sna 3.00 MI 21,724 21,837 2,039 45,600 1520 



)OTU0 



LABOR ID: EBR001 EQUIP ID: EBR001 Currency In DOLLARS CREW ID: EBR001 DPB ID: EBR001 



Tue 27 Sop 1994 

Detailed estimate 



U.S. Army Corp* of Engineer* 
PROJECT EBR001: EatC Baton Rouge p«h Fea* . - NED 
East Baton Rouge Parish Feasibility Study 
B. Jones Creak 



TIME lOi 14:01 



DETAIL PAGE 41 



6 09. Channel* and Canal* QUANT* UOM CREN ID 



OUTPUT 



LABOR 



EQUIPHNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 09013002 01. aand (8* thick) 

Thli It on will Include all coat to place material such that the design 
templet* for the concrete elope pavement will be filled. A backhoe will 
load the materiel Into the haul trucki. The truck* will dump material and 
a dozer will spread and ihape the material. The *and blanket will be 
placed under the 6" concrete. 

ASSUMPTIONS: 

1. Sand 1* available for borrow In the vicinity of Cardere Rd. and the 

Mississippi River. It 1* as turned to be pumped from the river. 



USR PM safety * ml*c 



USR PM all other operat 



USR PM small tool* 



USR PM sand material 



USR PM haul road* (10%) 



USR ?M BACKHOE CAT 225B 



USR PM DOZER D-6 W/BLAD 



USR PM DUMP TRUCK 1? C 



USR PM MATER TRUCK 2000 



USR PM MOTOR GRADER CAT 



USR PM OILER 



USR PM TRUCK DRIVER 



USR PM PEO-backhoe 



I. 00 LS 



1.00 LS 



1.00 LS 



84000 CY 



1.00 LS 



400.00 HR BKHB 



600.00 HR DOZB 



12400 HR TRKE 



200.00 HR TRXA 



200.00 HR MOTG 



400.00 HR OILM 



12400 HR TRKM 



400.00 HR PEOM 



0.00 



0.00 



0.00 



0.00 



0.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



0.00 


0.00 


0.00 


3718.50 


1748.50 










D 


3,749 


3,749 


3748.50 


0.D0 


6324.00 


0.00 


0.00 


6324.00 







6,324 








6,324 


6324.00 


0.00 


B461.00 


0.00 


0.00 


8461.00 







8,461 








8,461 


8461.00 


0.00 


0-00 


0.00 


1.25 


1.2S 













105,000 


105,000 


1.15 


0.00 


0.00 


0.00 


57742.00 


57742.00 













57,742 


57,742 


57742.00 


0.00 


36.92 


0.00 


0.00 


36.92 







11,768 








14,768 


36.92 


0.00 


32.01 


0.00 


0.00 


32.01 







19,206 








19,206 


32.01 


0.00 


22.11 


0.00 


0.00 


22.11 







274,164 








274,164 


22.11 


0.00 


16.02 


0.00 


0.00 


16.02 







3,204 








3,204 


16.02 


0.00 


24.29 


0.00 


0.00 


24.29 







4,858 








4,S5B 


24.29 


16.30 


0.00 


0.00 


0.00 


16.50 




6,601 











6,601 


16.50 


17.50 


0.00 


0.00 


0.00 


17.50 




217,000 











217,000 


17. SO 


25.84 


0.00 


0.00 


0.00 


2 5.B4 




10,336 











10,336 


25.84 



LABOR 10: E3RC01 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tue 27 Sep 1394 



DETAILED ESTIMATE 



U.S. Array Corps of Engineers 
PROJECT EBR001; East Baton Rouge Psh Feas . - (JED 
East Bacon Rouge Parish Feasibility Study 
9. Jones Creek 



TIME 10: It 



DETAIL PAGE 



• 



B 09. Channels and Canal* QUANT* UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



USR PM PEQ-doter 



USR PM PEC— motor grader 



USR PM TRUCK DRIVER - w 



USR PM LABORER 



USR PM flagmen 



USR PM foreaan 3 S26.S 



€00.00 HR PEOM 



200.00 HR PEOM 



200.00 HR TRKM 



400.00 HR LASH 



400.00 HR LABM 



400.00 HR FOREMAN 3 
and (8- thlckl B4000 CY 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



2 5.84 


0.00 


0.00 


0.00 


2 5.64 


15,504 











15,504 


2 5.64 


0.00 


0.00 


0.00 


25.64 


5,168 











5,168 


17.50 


0.00 


0.00 


0.00 


17,50 


3,500 











3,500 


16.67 


0.00 


0.00 


0.00 


16,67 


6,668 








c 


6,668 


16. 67 


0.00 


0.00 


0.00 


16.67 


6,668 








3 


6,668 


26.50 


0.00 


0.00 


0.00 


26.50 


10,600 











10,600 



25.64 



25.64 



17.50 



16.67 



16.67 



26.50 



282,045 330,965 



166,491 779,520 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID; EBRC'l 



Tua 27 Sep 1994 
5ETAILED ESTIMATE 



U.S. Army Corps of Engine*™ 
PROJECT EBB001: East Baton Rouge Pin Fui. - NED 
East Baton Rouge Parish Feasibility Study 
B. Jones Creek 



TIME 10;i6:01 
DETAIL PACE 43 



B 09. Channel* and Canals QUANTY UOM CREW ID 



OUTPUT 



LABOR EQUIFMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 09013002 02. Filter Drain Fabric 

This Item will Include coat to do the following work: 

Once the section Is at grade, the liner will be laid out. A cherry picker 
will assist several laborer*. Th» liner will be placed below the area 
which will be covered by 6" end 8* concrete. 



USR PM cherry picker, p 



USR PM drainage compoel 



USR PM safety t mlsc 



418700 SY CHYPK1 



418700 SY 



1.00 LS 



Filter Drain Fab 418700 SY 





0.42 


140. 0D 


176,991 




0.00 


0.00 







0.00 


0.00 






176,991 



0.19 
78,656 



0.00 




0.00 




0.00 5.35 
2,138,370 



0.00 




0.00 





0.61 
255,647 



0.00 S.35 
2,238,370 



0.61 



5.35 



18183.00 18183.00 

IB,1B3 IB, 183 18183.00 



78,656 2,238,370 



18,183 2,512,200 



6.00 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tun 27 Sep 1994 

DETAILED ESTIMATE 



U.S. Army Corpl of Engineers 
PROJECT EBR001: East Baton Rouge Ps.i faas. - NED 
East Baton Rouge Parish Feasibility Study 
B. Junoi Crook 



TIME 10; It 
DETAIL, PAGE 44 



B 09. Channels and Cenals QUAKTT UOM CREW ID 



OUTPUT 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 09013002 01. Fuseplug Dame 

Thli item will Include coat to do th* following work: 

Fuseplug dona will be built to contain the water while It'* not raining. A 
backhoe will be used to build then. Each dam will be built approximately 
2,000 ft in advance of the channel construction. A pump and a firehouse 
will be available for the occasions when tha dam should be breached in 
order to allow the passage of high rainfall events. Material for the dan* 
will be borrowed near the dam site. The dams will Incorporate a culvert to 
allow low rainfall events to pass without destroying the fuseplug dam. 
There will be no more than 3 dams In use at any time during the 
construction. 

total length of all work: 69, 400 LF 

Quantity: 89,400 If / 2,000 lf/dam - 44.1 dams 

44.7 dams * 2 (replacement factor) - 90 dans 

Fuseplug dimensions: 6 ft height, 4 ft crown, 1 on 1.5 ss 
■> approx. 40 cy/dom; 90 dams * 40 cy/dArn - 3600 cy 

Estimated time: 1 dam per day 



USR PM construct dams 



USR PM culvert 



USR PM breaching dams 



USR PM safety 1 misc 



3600.00 CY SKK002 



6.00 EA 



40. CO LA 



1.00 L5 



4.00 



0.00 



0.00 



0.00 



Fuseplug Dams 



6.46 


9.23 


0.00 


0.00 


15.69 




23,256 


33,228 








56, 384 


15.69 


0.00 


0.00 


ioeo.00 


0.00 


1080.00 










6,480 





6,480 


1080.00 


0.00 


0.00 


0.00 


400.00 


400.00 













16,000 


16,000 


400.00 


0.00 


0.00 


0.00 


7436. 21 


7436.27 













7,436 


7,436 


7436.27 


23,256 


33,228 


6,480 


23,436 


86, 400 





LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in dollars 



CREW ID: E8R001 UPB ID: EBROOl 



Tye 27 Sep 1994 

w 
DETAILED ESTIMATE 



U.S. Army Corps of Engineer* 
PROJECT EBR001: East Bacon Rouge Pin Tea*. - NED 
East Baton Rouge Parish Feasibility Study 
B. Jones Creek 



TIKE 10:16:01 



DETAIL PACE 45 



B 09. Channel* end Canals QUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



OSR PM cone elope pvmt- 



USR PM cone slope pvmt- 



B 09013003 01. Cutoff Hall 

This iten 1* for all labor, equipment, and materials required to construct 
the cut-off walla for the channel wall pavement. 

The cut-off walla will be placed in conjunction with the top square* of 
channel wall pavement. 

0.26 



16B960 LF TRENCHER01 100.00 43,659 



0.69 

168960 LF FORMING01 7S.00 117,329 



USR PM cone slope pvmt- 



USR PM cone slope pvmt- 



23.17 
4961.37 SQ SLOPPAVE01 13.00 115,442 37,495 



0.26 

42240 LF DOZER0Q1 100.00 10,915 



USR PM concrete materia 

- SQ x 1.234S6B cy/sq i 5%Y 
waste 



0.00 



0.00 




0.05 


0.00 


8,059 





0.00 


0.00 








7.53 


0.00 


7,495 





o.ia 


0.00 


7,705 





0.00 


44.28 





285,938 



0.00 


0.31 







51,718 


0.31 


o.oo 


0.69 




a 


117,329 


0.69 


0.00 


30.70 







152,937 


30.70 


0.00 


0.44 







18,619 


0.44 


0.00 


44. 2B 







285,938 


44.28 



USR PM curing compound 

applied at a cov 2490.69 GAL 
sf/gal 



USR PM stakes, core drl 



4981.37 SO 



USR PM forms, nails, et 



USR PM makeshift chute 



USR PM small tools (51 



168960 LF 



1.00 LS 



1. 00 LS 



USR PM safety i nlsc 

1.00 LS 

Cutoff Wall 6150.00 CY 



0.00 



0.00 



0.00 



0.00 



o.oo 



0.00 



0.00 




0.00 





1.89 
4,707 



0.00 




1.89 

4,707 1,89 



0.00 


0.00 


0.00 


2.00 


2.00 













9,963 


9,963 


2.00 


0.00 


0.00 


0.00 


0.35 


0.35 













59, 136 


59.13C 


0.35 


0.00 


0.00 


0.00 


1000.30 


1000.00 













1,000 


1,000 


1000.00 


0.00 


14365.00 


0.00 


0.00 


14365.00 







14,365 








14,365 


14365.00 


0.00 


0.00 


0.00 


22287.00 


22287.00 













22,287 


22,287 


22287.00 



287,344 67,624 290,645 92,18* 738,000 120.00 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tue n Sap 1994 U.S. Army Corps of Engineers TIKE 10:16:01 

PROJECT EBR001: East Baton Rouge Psh Feas. - NED 
DETAILED ESTIMATE East Baton Rouga Pariah Feasibility Study DETAIL PAGE 

B. Jones Creek 



B 09. Channels and Canals QUANTY UOM CREW ID OUTPUT LABOR EQUIPHNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 09013003 02. Channel Mall Pavement {4") 

This itas la for all labor, equipment, and materials required to conatruct 
4" concrete channel vail pavement. ' 

Reference: Bayou Fountain - 4" channel pavement 

USR PK 4- channel wall 0.00 0.00 0.00 104.00 104.00 

82300 CY 0.00 8,559,200 8,559,200 104.00 



Channel Mall Pav 82300 CY 8,559,200 8, 559, 20D 104.00 



LABOR 10: EBR001 EQUIP ID: EBR001 Currency In DOLLARS CREM ID: EBR001 UPfl ID: E8R001 



Tub 27 Sep 1994 U.S. Army Corps of Engineers TIME 10:16:01 

PROJECT EBR001: East Baton Rouge Psh Teas- - NEB 
ETAILED ESTIMATE Ease Bacon Rouge Pariah Feasibility Study DETAIL PACE 47 

B. Jones Creek 



B 09. Channel* and Canals QUANTY UOM CREW ID OUTPUT LABOR EQU1PMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 09013003 03. Channel Mall Pavement (6") 

This Item la for all labor, equipment, and materials required to construct 
6" concrete channel wall pavement. 

Rerfarance: Bayou Fountain - 6" channeL wail pavement 

CJSR PM «• channel wall 0.00 0.00 0.00 120.00 120.00 

61300 CY 0.00 7,356,000 7,356,000 120.00 



Channel Wall Pav 61300 CY 7,356,000 7,356,000 120.00 



LABOR ID: EBR001 EQUIP ID: EBR001 Currency in DOLLARS CREH ID: EBR001 upb ID: EBR001 



Tub 27 Sop 1994 U.S. Army Corp* of Engineers TIME 10:16:01 

PROJECT EBR001: East Baton Rouge Psh Feaa . - NED 
DETAILED ESTIMATE East Baton Rouge Parish Feasibility Study DETAIL PAGE 

B. Jones Creek 



• 



8 09. Channel* end Canals OUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 09013003 04. Channel Mall Pavement (B-> 

Ttila Item is for all labor, equipment, and materials required to construct 
8" concrete channel wall pavement. 

Reference: Bayou Fountain - 8* channel Hall pavement 
USR PM 8- channel wall 0.00 0.00 0.00 120.00 120.00 

nooo cy o.oo ooo 1,120,000 1,320,000 120.00 



Channel Wall Pav 11000 C* 1,320,000 1,320,000 120.00 



LABOR ID: EBR001 EQUIP ID: EBR001 Currency In DOLLARS CREW ID: EBR001 UPB ID: EBR001 



Tug 21 Sep 1994 U.S. Array Corps of Engineers TIME 10: t6;01 

PROJECT EBROQl: East Baton Rouge Psh Fees. - NED 
'DETAILED ESTIMATE East Baton Rouge Parish Feasibility Study DETAIL PAGE 4 9 

B. Jones Creek 



B 09. Channels and Canals quanti uoh crew id OUTPUT labor equipmnt material supplies total cost UNIT COST 



B 09013003 OS. drain ditch 

This Item Is for all labor, equipment, and materials to construct concrete 
drainage ditches along each aide of the new paved creek channel. 

The details are the same as 4" Channel wall pavement. 

USR PM concrete paved d 0.00 0.00 0.00 104.00 104.00 

This item Is the sane as 4- 0.00 3,442,400 3,442,400 104.00 

channel vail pavement. 



drain ditch 33100 CY 3,442,400 3,442,430 104.03 



LABOR ID: EBROOl EQUIP ID: EBROOl Currency in DOLLARS CREW ID: EBROOl UPB ID; EBROOl 



Tua 27 Sep 1994 



DETAILED ESTIMATE 



U.S. Army Corps of Engineers 
PROJECT EBR001: East Baton Rouge P*h Feaa. - NED 
East Baton Rouge Parish Fusibility Study 
8. Jones Creek 



TIME 10: 16 j 
DETAIL PAGE 50 



a 09. Channels and Canals QUANT* UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 09019905 01. Fence (chain link) 

Thl* ltea will include coat to do thq following work] 

Conetruct a chain link fence along the top edge of the concrete. 

Three laborers will construct the fence 



USR PM install chain 11 



USR PM 5' chain link - 



USR PM line post - 1 3/ 



USR PM IE gage tension 



USR PM #9 gaga line pos 



USR PM #12 gage top rai 



USR PK 1 5/8 od top rai 



USR PM top connection 



USR PM safety I mi.se 



USR PM concrete (2001/p 



171000 LF LA8R5 



171000 LF 



1.00 0.12 
50.00 171,036 20,930 



17100 EA 



171000 LF 



B55O0 EA 



171000 EA 



171000 LF 



17100 EA 



1.00 LS 



17100 EA 



ItSR PM sleeve 

17100 EA 

Fence (chain lln 171000 LF 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 


0.00 


0.00 


0.00 


0.00 



0.00 


0.00 



0.00 


0.00 


0.00 





0.00 


0.00 


0.00 


0.00 


0.00 

c 

0.00 


0.00 



0.00 



0.00 


0.00 




0.00 


1.B9 
323,190 

13.50 
230,850 

0.10 
16,621 

0.10 
8,311 

0.09 
14,774 

1.19 
203,148 

3.15 

53,927 



0.00 




3.24 

55,404 



0.99 
16,991 



o.oo 


1.12 







191,967 


1.12 


0.00 


1.S9 







323,190 


1.B9 


0,00 


13.50 







230,850 


13.50 


0.00 


0.10 







16,621 


0.10 


0.00 


0.10 







8,311 


0^£ 


0.00 


0.09 


9 


□ 


14,774 


0.09 


0.00 


1.1) 







203,148 


1.19 


0.00 


3.15 







53,927 


3.15 


e.oo 


13418.00 




,418 


13,418 


13418. CO 


0.00 


3.24 







55,404 


3.24 


0.00 


0.99 







16,991 


0.99 



171,036 20,930 923,215 13,418 1,128,600 6.60 



LABOR ID: EBR001 EQUIP ID: EBRQQ1 



Currency I n DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tue 27 Sep 1994 



DETAILED ESTIMATE 



U.S. Army Carpi of Engineers 
PROJECT EBR001: East Baton Rouge Pih Feas . - NED 
East Baton Rouge Parish Feasibility Study 
B. Jones Creek 



TIME 10;16:01 
DETAIL PAGE 51 



B 09. Channels and Canals OUANTT UOM CREM ID 



OUTPUT 



LABOR EgUIPMNT MATERIAL SUPPLIES TOTA1 COST UNIT COST 



B 09019906 01. Aesthetic Tree Planting 

This item is for all equipment, labor, and materials required to plant 
trees. 4 laborers will be used to plant trees. A flatbed truck will be 
used to haul trees to planting iltei. 

Mote: Cost for trees based on assumptions of the following trees 
5 gallon, 2 year crop 

10 cypress - 36 ea 
5 drake eLo - $14 ea 
5 swamp red maple - 56 ea 
10 sweet gun - S6 ea 
25 water oak - 56 ea 
30 willow oak - 56 ea 
5 crepe myrtle - 58 ea 
10 flash pine - 511 ea 



WEIGHTED COST: S7/tre* 



usr PM tree planting 



1800.00 EA TREE01B 



usr PM small tools (5% a 



1.00 LS 



USR PM trees 



USR PM safety t oisc 



1800.00 EA 



1.00 LS 



10.00 



0.00 



0.00 



0.00 



3.69 


0.47 


6,641 


84 9 


0.00 


332.00 





332 


0.00 


0.00 








0.00 


0.00 









Aesthetic Tree P 1B0O.O0 EA 



6,641 



1,181 



0.00 


0.00 


7.5S 
13,608 

0.00 



13,608 



0.00 


0.00 


0.00 


170.00 

no 

170 



4.16 




7,490 


4.16 


332.00 




332 


332.00 


7.56 




13,608 


7.56 


170.00 




no 


170.00 


21,600 


12.00 



LABOR ID: EBR001 EQUIP ID; EBR001 



Currency In DOLLARS 



CREW 10: E3R001 UPB 10: EBR001 



Tje 27 Sep 1994 U.S. Any Corps of Engineers TIME lD:llafil 

PROJECT EBROOL: Edit Baton Rouge Psh Feai . - NED 
DETAILED ESTIMATE Ease Baton Rouge Pariah Feasibility Study DETAIL PAGE 52 

B. Jones Creejt 



B 09. Channels and Canal* QUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 09019906 02. Aesthetic Shrub Planting 

Thla item la for all equipnant, labor, and materials required to plant 
shrubs. 4 laborers will be mid to plant shrubs. A flatbed truck will be 

used to haul ahruba to planting sites. 

USR PH shrub planting 3.69 0.47 0.00 0.00 4.16 

3000.00 EA TREE01B 30,00 11,068 1,415 12,183 4.16 

USR PM snail tools (5% o 0.00 553.00 0.00 0.00 553.00 

1.00 LS 0.00 553 553 553.00 

USR PM shrubs 0.00 0.00 4.32 0.00 4.32 

3000.00 EA 0.00 12,960 12,960 4.32 

USR PM safety 6 misc 0.00 0.00 0.00 404.00 404.00 

1.00 LS 0.00 404 404 404.00 

Aesthetic Shrub 3000.00 EA 11,068 1,968 12,960 404 26,400 8. SO 



Channels and Can 2,063,638 1,501,600 3,485,279 21,311,963 28,362,480 



LABOR ID: EBR001 EOUIP ID: EBRC01 Currency In DOLLARS CREH ID: EBR001 UPB ID: EBR001 



Tue 27 Sep 1994 



DETAILED ESTIMATE 



U.S. Army Corpi of Engineers 
PROJECT EBRQ01; Edit Baton Rouge Psh Feas. - NED 
East Baton Rouge Parish Feasibility Study 
B. Jonas Creek 



TIME 10:16:01 
DETAIL PAGE 53 



B 14. Recreation Facilitl QUANTY UOM CREH ID 



OUTPUT 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 14. Recreation Facilities 

B 14002202 0?. Bridge - 10' x 50' 

This item will include all equipment,' labor, and materials required to 
furnish and Install steel pedestrian bridges. 



USR PM pedestrian brldg 

This item Is for thel.OQ EA IRLB3 
installation of a 
prefabricated steel bridge - 
like a Continental Bridge. 



0.10 



1122.09 
1,122 



528.60 
S29 



0.00 




O.OO 1650.69 

1,651 1650.69 



USR PM prefab steel bri 



USR PM concrete for abu 



USR PM safety 1 raise 



Bridge - 10' x 5 



1.00 EA 



9.00 Ci 



1.00 LS 



O.OO 



0.00 



0.00 



0.00 


0.00 


0.00 


12500.00 


12500.00 







a 





12, 500 


12,500 


12500.00 


0.00 


0.00 


0.00 


400.00 


400.00 













3,600 


3,600 


400.00 


0,00 


0.00 


0.00 


1049.31 


1049.31 













1,049 


1.049 


1049.31 



1,122 



S29 



H.149 



IB, 800 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW IDl CBR001 UPB ID: EBR001 



Tue 27 Sap 1994 
DETAILED ESTIMATE 



U.S. Army Corps of Engineer* 
PROJECT EBR001: East Bacon Rouge Psh Faai . - NED 
East Baton Rouge Pariah Faatibilicy Study 
B. Jonas Croalt 



TIME 10:16 



DETAIL PAGE 54 



B 14. Recreation FaclUti gUANTT UOM CREW ID 



OUTPUT 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UK1T COST 



B 14002202 03. Bridge - 10' x ISO' 

Thii Item will Include all equipment, labor, end material* required to 
furnlth and lnttall steel pedestrian bridge*. 



USR PM pedestrian brldg 

Thia Item 1* for thai. 00 EA IRXB3 
installation of a 
pre-fabr lcated steal bridge - 
like a Continental Bridge. 



0.10 



1122.09 
1,122 



S2B.60 
529 



0.00 




0.00 




1650,69 
1,651 



16S0.69 



USR PM prefab steel bri 



USR PM concrete for abu 



USR PM safety 6 niic 



Bridge - 10' x 1 



1.00 EA 



10.00 CV 



1.00 LS 



0.00 



0.00 



0.00 



0.00 


0.00 


0.00 


iBOOo.oo 


leooo.oo 













78,000 


18,000 


7BOOO.0O 


0.00 


0.00 


0.00 


400.00 


400.00 













4,000 


4,000 


400.00 


0.00 


0.00 


0.00 


1149,30 


1149.30 













1,149 


1,149 


1149.30 



1,122 



529 



83, U9 



B4,B00 



LABOR ID: EBR0Q1 EOL'IP ID: EflROOl 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tue 27 Sep 1994 U.S. Army Corpi of Engineer! TIME 10:16:01 

PROJECT EBR001: Ea*t Bacon Rouge Psh feai. - NED 
DETAILED ESTIMATE East Bacon Rouge Parish Feasibility Study DETAIL PACE 35 

B. Jon*! Creek 



B 14. Recreation Faclllti QUANIi UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 14002202 04. signa i Marker* 

This item antaJ.lt all plant, labor, aqulpment, and material* naceaaary for 

purchase and placement of aigni and marker! . No requirement! vara given. 

A* sumption*; 

1. 0.08" aluminum reflector lied sign* 

2. 2 galvanized steel posts per sign, 12' length 

All sign* can be placed in a 10 hour day. 



USR PM Informational Si 

Mcaeei 102722 11 20.00 EA CPLBM 2.00 



USR PM signi 



USR PM pom U/*lgn) 



USR PM safety i. ml*c 



USR PM concrete 



USR PM snail tool! {5» 



20.00 EA 0.00 



40.00 EA 0.00 



1.00 LS 0.00 



1.00 LS 0.00 



1.00 LS 0.00 



Signs t Marker! 20.00 EA 



21.36 


D.00 


0.00 


0.00 


21.36 




421 











427 


2; .it 


0.00 


0.00 


4 3.20 


0.00 


43.20 










864 





864 


43.20 


0.00 


0.00 


27.00 


0-00 


27.00 










1.080 





1,080 


27.00 


0.00 


0.00 


0.00 


7.90 


7.90 










u 


a 


1 


7.90 


o.oo 


0.00 


0.00 


160.00 


160.00 













160 


160 


160.00 


0.00 


21.00 


0.00 


0.00 


21.00 







2\ 








2] 


21.00 


427 


21 


1,944 


168 


2,560 


128.00 



LABOR ID: EBR001 EQUIP ID; EBR0OI Currency In DOLLARS CREW ID: EBR001 UPB ID: EBR001 



Tue 27 Sep 1994 
DETAILED ESTIMATE 



U.S. Army Corp* of Engineer* 
PROJECT EBR001: Ea*t Baton Rouge P*h Pea*. - NED 
East Baton Rouge Pari*h Fea*lbllity Study 
9. Jone* Creek 



TIME 10:16: 



DETAIL PAGE 56 



B 14. Recreation Facllltl QUANTY UOM CR£H ID 



OUTPUT 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 14002202 OS. Tree. 

Thia item it for all equipment, Labof, and material* required to plant 
treei. 4 laborers will be used to plant trees. A flatbed truck will be 
used to haul tree*, to planting altea. 

Note; Coat for tree* baaed on assumption* of the following trees 
5 gallon, 2 year crop 

10 cypres* - S6 ea 
5 drake elm - 514 ea 
5 swamp red maple - 56 ea 
10 sweet gum - 56 ea 
2b water oak - 56 ea 
30 willow oak - 56 ea 
5 crepe myrtle - 58 ea 
10 flash pine - 511 ea 

WEIGHTED COST: 57 /tree 



USR PM tree planting 



4431.00 EA TREE01B 



USR PM small tool* {SI o 



1.00 LS 



USR PM tree* 



USR PM safety 1 Disc 



Tree* 



4 4 31.00 EA 

1.00 LS 
4431.00 EA 



30.00 



0.00 



0.00 



0.00 



3.69 


0.47 


0.00 


0.00 


4.16 


16,348 


2,090 





□ 


18,438 


0.00 


0.00 


0.00 


817.00 


817.00 











817 


917 


0.00 


0.00 


7.56 


0.00 


7.56 








33,498 





33,498 


0.00 


0.00 


0.00 


419.00 


419.00 











419 


419 



16,348 



2,090 



33,498 



1,236 



53,172 



4.16 



817.00 



7.56 



419.00 



12.00 



LABOR ID: EBR001 EQUIP IDs EBR001 



Currency in DOLLARS 



CREW ID: EBRO0I UPB ID: EBR001 



Tue 2T Sep 1934 



DETAILED ESTIMATE 



U.S. Army Corps of Engineers 
PROJECT EBRQ01; East Bator Rouge Pah Feas . - MED 
East Baton Rouge Pariah Feasibility Study 
B. Jones Creak 



TIME 10:16:01 
DETAIL PAGE 51 



B 14. Recreation Facillti QUANTY UOM CREW ID 



OUTPUT 



LABOR EgUIPHNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 14002202 06. Fence (6' Wooden) 

This item entail* all plant, labor, equipment, and uterlal* necessary for 
construction of a fence. Ha ware given tha requirements of 6' height and 
wood conatruction. 

Assumptions: 

1. 1" x 4" boards 

2. 2" x 4" rails, 3 rails deep 

3. 4" x 4" posts, 8' O.C., 10' length 

- 10 FBM/LF 

Production! 

Craw one - excavate for poata, drop posts, sat posts 

6,930 posts % 10 posts/hr 
Crew two - set and hang rail*, hang boards 

6, 930 sections ■ 10 sectlons/hr 



OS* PM •' wood fence (p 

this includes as 55440 LF CPLBM4 

wood posts, drop posts, set 

posts 9 10 postn/hr 

posts ara assumed to be 8'0.C. 



79.20 



0.96 


0.09 


0.00 


0.00 


1.04 


53,236 


4,284 








57,520 



1.04 



USR PM 6' wood fence (p 

this includes se 55440 If CPLBM3 
hanging rails and boards. 



79.20 



1.50 


0.00 


0.00 


o.oo 


1.50 


83, 134 








fj 


83,134 



1.50 



! 10 - 8' long sectlons/hr 

USR PM small tools (St 

1.00 LS 



USR PM wood (10 FBM/lf) 



USR PM concrete 



USR PM safety 6 misc 



554400 LF 



1.00 LS 



1.00 LS 
Fence (6» Wooden S5440 LF 



0.00 



0.00 



0.00 



0.00 



0.00 


6818.00 


0.00 


0.00 


6318 .33 







6,818 








6,818 


6818.00 


o.oo 


O.OO 


0.53 


0.00 


0.53 










293,388 





293,388 


0.53 


o.an 


0.D3 


124200.00 


0.00 


124200.00 










124,200 





124,200 


124200.00 


0.00 


0.00 


0.00 


2645.67 


2645.67 













2,646 


2,646 


2645.67 



136,369 



11,102 



417,588 



2,646 



567,706 



10.24 



Recreation Eacil 



155,388 



14,270 



453,031 



104,348 



727,037 



LABOR 10: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW. ID: EBR001 UPB ID: EBR001 



Tub 27 Sep 1994 U.S. Army Corps of Engineer! TIME 10:16j 

PROJECT E8R001: Ease Baton Rouga Pah Feaa . - NED 
DETAILED ESTIMATE Eaat Baton Rouge Pariah Feailblllty Study DETAIL PACE ~58 

B. Jones Creak 



B 29. Project Cooperation QUANT* UOM CHEW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 29. Project Cooperation Agreement! 



USR Project Cooparat 0.00 0.00 0.00 1700.00 1700.00 

1.00 LS 0.00 1,700 1,700 1700.00 



Project Cooparat 1,700 1,700 



LABOR ID; EBR001 EQUIP ID: EBR001 Currency In DOLLARS CREW ID: EBR001 UPB ID: EBftOO! 



Tub 27 Sep 1991 

"etailed estimate 



U.S. Army Corp* of Engineer* 

PROJECT EBR001: Ease Satan Rouge Psh Feat. - NED 

Eatt Baton Rouga Pariah Featlbility Study 

B. Jurist Grant 



TIME 10:U;Q1 
DETAIL PAGE 59 



B 30. Engineering and Dai QUANTT UOH CREW ID OUTPUT 



LABOH EOUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



B 30. Engl nee ring and Dstlgn 
U5R Engineering and 



1.00 LS 



Engineering and 



0.00 2000000.00 
0.00 2,000,000 

2,000,000 



0.00 50*000.00 2504000.00 

501,000 2,501,000 2501000 



501,000 2,501,000 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tus 21 Sep 1994 
DETAILED ESTIMATE 



U.S. Army Corps of Engineer* 
PROJECT EBROOlJ Cast Baton Rouge Pah Feai . - NED 
East Baton Rouge Parish Faasiblllty Study 
B. Jones Creek 



TIME 10:16:01 



DETAIL PAGE 



• 



B 31. Construction Manage QUANTY UDM CREW ID OUTPUT LABOR EguiPMNT MATERIAL SUPPLIES TOTAL COST UNIT CCSZ 



B 31. Conat ruction Management 



USB. Construction Man 



Construction Han 



1-00 LS 



0.00 



0.00 2000000.00 
2,000,000 



2,000,000 



0.00 649000.00 2649000.00 

649,000 2,649,000 2649000 



649,000 2,649,000 



Jonea creek 



2,236,434 5,519,034 3,954,958 22,968,175 34,678,601 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPS ID: EBP.0Q1 



Tua l~l Sep 199« 
BETA I LED ESTIMATE 



U.S. Army corps of Engineers 

PROJECT EBR0C1: Ease Baton Rouge Psh Faas. - NED 

East Bacon Rouge Parish Feasibility Study 

C. Beaver Bayou 



TIME lu;l«;Cl 
DETAIL PAGE 61 



C 01. Lands and Damages quanty uom crew id 



OUTPUT 



LABOR 



EQUIFMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



C. Baavar Bayou 

C 01. Landi and Damages 



USR Lands and Damage 



Lands and Damage 



1.00 LS 



0.00 



0.00 1000000.00 
D 1,000,000 



0.00 512590.00 1512590.00 

512,590 1,512,590 1512590 



1,000,000 



512,590 1,512,590 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: ESR001 



Tub 27 Sep 1994 
DETAILED ESTIMATE 



U.S. Army Corpi of Engineers 

PROJECT EBR001: Eaat Baton Rouge P»h r«a». - NED 

East Baton Rouge Pariah Feasibility Study 

C. Beaver Bayou 



TIME 10:16:0: 
DETAIL PACE 



C 02. nolocatlon 



QUANTY UOM CREW ID OUTPUT 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COSI 



C 02. Relocations 
USR Relocation! 

Relocation! 



l.CC LS 



0.00 1000000.00 
0.00 1,000,000 

1,000,000 



0.00 682 2 40.00 168224 0.00 

682,240 1,682,240 1682240 



682,240 1,682,240 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID: EBR001 UP! ID: EBR001 



Tun 21 Sep 1994 
DETAILED ESTIMATE 



U.S. Array Corp* of Englneeri 

PROJECT EBR001: Eait Baton Bouqs Pin Feaa . - NED 

Edit Baton Rouga Pariah Feasibility Study 

C, Beaver Bayou 



TIME 10:16:01 



DETAIL PACE 63 



C 06. Fiah 4 Wildlife Fac QUANT* UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



C 06. Fl«h t Wildlife FaclHtlaa 

C 06037102 01. Fencing - barbed wire 

Thla lean will include coat to do the fallowing work: 

Fencing che ■elected mitigation alte. 

The fence will conalit of polaa ipacad appropriately with 4 atranda of 
barb-vlre. 



USR PM Fencing 



USR PM Fence paat 



USR FM Barbed wire - 4 



1st lite 



7121.00 LF TRACTOR1 



7121.00 LF 



28484 LF 



USR PM safety i mlsc 

1.00 LS 

Fencing - barbed 7121.00 LF 



7121 


If 


















1.98 


0.36 


0.00 


0.00 


1,31 




17.00 


14,104 


2,564 








16,668 


2.34 






0.00 


0.00 


1.62 


0.00 


1.62 




0.00 










11, 536 





11,536 


1.62 






0.00 


0.00 


0.03 


0.00 


0.03 




0.00 










923 





92 3 


0.03 






0.00 


0.00 


0.00 


1920.78 


1920.78 




0.00 













1,921 


1,921 


1920.78 



14,104 2,564 12,459 1,921 31,048 4.36 



LABOR ID: EBR001 EQUIP TO: E8R001 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: E8R001 



Tue 27 Sep 1994 



DETAILED ESTIMATE 



U.S. Army Corps of Engineers 

PROJECT EBR001: East Baton Rouge Psh Feat. - NED 

East Bacon Rouge Parish Feasibility Study 

c, Beaver Bayou 



TIME 10:16:01 



DETAIL PAGE 



C 06. Flan i Wildlife Fac QUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



C 06037302 01. Planting Treei 

This Item will Include coat to do the following work: 

Planting the selected mitigation site. 

Planting 300 trees per acre (12' a 12') In cleared areaa. Seedlings will 
consist of 4 species of oak (Nut tall, water, willow, cherry bark) and sweet 
pecan - 



USR PM planting treea 



USP. PM seedlings {300 



OSR PM safety t nise 



1st »it« 



123.00 AC TRACTOR! 



36900 EA 



1.00 LS 



USR PM Land preparation 

123.00 AC 

Planting Trees 123.00 AC 



123 acre 
















42.09 


7.65 


0.00 


0.00 


49.74 




0.B0 


5,177 


Ml 








6, LIB 


49.74 




0.00 


0.00 


0.16 


0.00 


0.16 




0.00 








5,979 





5,978 


0.16 




0.00 


0.00 


0.00 


S19.29 


819.29 




0.00 











B19 


B19 


• 




0.00 


0.00 


0.00 


15.00 


15.00 




0.00 











1,845 


1,845 


15.00 



5,177 



941 5,978 2,664 14,760 120. DO 



Fish 1 Wildlife 



19,281 3,505 18,437 4,585 45,808 



LABOH ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPS ID: EBR001 



Tue 27 Sop 1991 U.S. Army Corp* of Engineers TIME 10:14:01 

PROJECT EBR001: £a*t Baton Rouge P*h Faa*. - NED 
DETAILED ESTIMATE Ea*t Baton Rouge Pariah Feaaibillty Study DETAIL PAGE 65 

C. Beaver Bayou 



C 09. Channel* and Canal* QUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



C 09. Channel* arid Canal* 

C 09010101 01, Mob t Demob 

Thl* Item will Include co»t to do the following work; 
nob and demob all equipment 

per operation: 

mob 1 day 

demob 1 day 

SUBTOTAL 2 day* 

I of contract* 1 
2 operation* x 1 contract* - 2 operation* 

2 operations x 2 day* /operation - * day* * 1 day (additional) - 5 day* 

U5R PM AIR COMPRESSOR 

50.00 HP. AIRT 1.00 

OSR PM BACKHOC CAT 235 

50.00 HR BKHC 1.00 

USR PM BACKHOE, HITACHI 

50.00 HR BKHI 1.00 

USR PM chipping machine 

50.00 HR CHIPPER 1.00 

USR PM chain***, Komell 

100.00 HR CHNSAW 1.00 

USR PM CHERRYPICKER GRO 

50.00 HR CHYA 1.00 

USR PM sealant hat mixe 

50.00 HR CULT 1.00 

USR PM CONCRETE PAVER 2 

50.00 HR CNPV 1.00 

USR PM DOZER D-4 W/BLAD 

SO. 00 HR DOZA 1.00 

USR PM DOZER D-6 H/BLAD 

150.00 HR 002 B 1.00 

USR PM F E LOADER CAT 9 

50.00 HR FELA 1.00 

USR PM MOTOR GRADER CAT 

50.00 HR MOTG 1.00 



LABOR ID: EBR001 EQUIP ID: EBR001 Currency In DOLLARS CREW ID: EBR001 (JPB ID: EBR001 



0.00 


2.92 


0.00 


0.00 


2.92 







146 








146 


2.92 


0.00 


39.52 


0.00 


0.00 


39.52 







1,97 6 








1,976 


39.52 


0.00 


14.21 


0.00 


0.00 


14.21 







711 








711 


14.21 


0.00 


15.00 


0.00 


O.00 


15.00 







750 








750 


15.00 


0.00 


0.17 


0.00 


0.00 


0.17 







1 1 


a 





17 


0.17 


0.00 


13.53 


0.00 


0.00 


13.53 







677 








677 


13.53 


0.00 


3.50 


0.00 


0.00 


3.50 







175 








175 


3.50 


0.00 


27.97 


0.00 


O.00 


27.97 







1,399 








1,399 


27.97 


O.00 


7.56 


0.00 


o.co 


7.56 







378 


a 





378 


7.56 


0.00 


13.85 


0.00 


0.00 


13.85 







2,079 








2.07B 


13.85 


0.00 


13.73 


0.00 


0.00 


13.73 







6S7 








687 


13.73 


0.00 


13.17 


0.00 


0.00 


13.17 







659 








659 


13.11 



Tub 27 Sep 1994 
DETAILED ESTIMATE 



U.S. Army Corpj of Engineeri 

PROJECT EBRC01: Eait Baton Rouge Pth Feaa. - NED 

r'-as- Baton Rouge Pariah Feaiibillty Study 

C. Beaver Bayou 



TIME 1C:;S;C' 



DETAIL PACE 



• 



C 09. Cfcanna.il and Canal* QUANTy UOM CREW ID OUTPUT LABOR EOUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT CC5T 



C 09011502 02. Excavation 

Excavated material will be hauled to Devil' a Swamp. A dozer will be uaed 
full -.:-■ a:, the excavation lite and 50% of the elms at the diipoial ilta. 

Aaiumpt Ion: 

1. Truck sc=bii la available on either aide of Bit* canal. 

2. Trucks will enter the workilte from the lower end and exit from the 
upper end or vice-veraa. 

Center of gravity for Main channel 1» near Beaver Bayou i Hwy 3034. 



v'SR PM safety k disc 



1.00 LS 



0.00 



0.00 




0.00 




0.00 90935.30 90935.30 

90,935 93,935 90935.30 



USR PM ail other opera t 



1.00 IS 



0.00 



0.00 31492.00 
31,492 



0.00 




0.00 31492.00 

31,492 31(92.33 



CSR PM sjnj.il toola 



1.00 LS 



o.co 



0.00 34542. CO 

34,542 



0.00 




0.00 34542. CO 

C 34,542 34542. CC 



USR PM ha 1 roadt (1C%) 



1.00 LS 



o.ao 



0.00 0.00 0.00 2 30631.00 2 3:6 37.00 

230,637 230,637 23C637.3C 



USR PM BACKHQE CAT 235 



2172. CO HR BKHC 



1.00 



0.00 68.78 

149,390 



0.00 




0.00 6S.78 

149. 390 6B.78 



USR PM DCIER 0-6 W/BLAD 



3258.00 HR DCZB 



1.00 



0.00 32.01 

104,289 



0.00 





. 00 32.01 

104,289 32.01 



:SR PM tral.er truck, 2 



45612 HR TRKH 



USR PM WA.ER TRUCK 2000 



1086.00 HR TRKA 



OSR PM MOTOR GRADER CAT 



USR PM OILER 



USR PM TP;CK DRIVER 



USR PM PEO-backhoe 



USR PM PE^-doier 



1086.00 HR MOTC 



2172.00 HR OIIM 



45612 HR TRXM 



2172.00 HR PEOM 



3258.00 HR PEOM 





0.00 


28.00 


1.00 





1,277,136 




0.00 


16.02 


1.00 


a 


17,398 




0.00 


24.29 


1.00 





26,379 




16.50 


0.00 


1.00 


35,B42 







17.50 


0.00 


1.00 


798,210 







25.94 


0.00 


1.00 


56,124 







25. M 


0.00 


1.00 


84,186 






0.00 


0.00 


0.00 


0.00 



0.00 

3 

0.00 


0.00 





0.30 28.30 

1,277,136 28.33 



0.00 


16.02 







17,398 


'.6.CI 


0.00 


24.29 







26,379 


24.29 


0.00 


16.50 







35,842 


16.53 


0.00 


17.50 




a 


798,213 


17.50 


0.00 


25.84 







56,124 


2^jW 


0.00 


25. 84 







84,186 


25.84 



90R tOl EBR0Q1 EQUIP ID: EBS001 



Currency In DOLLARS 



CREW ID: EBR301 U?3 " -""31 



rua 27 sap 1994 



3ETAILE3 ESTIMATE 



U.S. Army Corp* of Enijlnaarj 

PROJECT EBR001: Eait Baton Rojga p»h Feai. - NED 

East Baton Rouge Parlih Feaiibillty Stjdy 

C . Beaver aayou 



T-.yi l2::tLZ: 



DETAIL PAGE 6? 



C 09. Channala and Canaii QUANT Y UOM CREM ID 



OUTPUT 



LABOR EQUIPMNT HATERIAL SUPPLIES TOTAL COST UNIT COST 



USR PH PEO-motor gradar 



1086.00 HR PEOM 



USR PM TRUCK DRIVER - V 



USR PK LABORER 



1086.00 HR TRXM 



4344.00 HR LABM 



USR PM foraman 3 S26.5 

2172.00 HR FOREMAN! 

Excavation 695000 CY 



L.00 



1.00 



1.00 



1.00 



25.84 


0.00 


0.00 


0.00 


25. a< 


28,062 











28,062 


17.50 


0,00 


0.00 


0.00 


n.so 


19,005 











19,005 


16.67 


0.00 


0.00 


0.00 


16.67 


72,415 











72,415 


26.50 


0.00 


0.00 


0.00 


2 6.50 


57.55B 





a 





57,558 



1,151,402 1,640,625 



321,572 J, 113,600 



2 5.84 



;7.ic 



16.67 



2 6.50 



4 . ag 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In dollars 



CREW ID: EBR001 UPB 13: EBROCL 



Tua 27 Sap 1991 U.S. Aray Corp* of Engineer! TIME 13:16:0; 

PROJECT E8R001: Eaat Baton Rouge Pan Faaa. - NED 
DETAILED ESTIMATE Eatt Baton Rouge Pariah Faaeiblllty Study DETAIL PACE 

C. Baavar Bayou 



C 09. Channel* and Canale Q'JANTY 'JOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



C Q90130C2 01. Gajoteatlle Hat Turf Ralnforcannt 

Tha geotaxtil* mat will Da laid out onca the channel li cut to grade. 
Channel eicavation la expected to bed'lr. at tne coalta Rlvar and continue 
up«craan. Tha fabric will ba anchored by icona on cha bottoo of tna 
Channel. A cfterry picker will aaalat a group of iaborara while laying out 
tha fabric, Fuaeplug dama will ba conatructed ahead of tha excavation in 
order Co xaep tha araa aa dry aa poialbla. 



USR PM Turf ralnforcame 

S4SIC0 Sr CHYPK2 500.00 

USR PM geotextile 

S4S100 Si Q.0C 

L"SR PM pin* 

54SIOO SY 0.C0 

USR PM aafety ( nlac 

1.00 IS 0.00 



0.21 


0.05 


□ .00 




0.00 


0.32 






147,910 


28,672 










176,602 




0.32 


0.00 


0.00 


4.10 




0.00 


4.10 












2,237,090 







2,237,090 




4.10 


0.00 


0.00 


0.32 




0.00 


0.32 












176,612 




a 


176,612 




0.32 


0.00 


0.00 


0.00 


li 


■ 175.00 


26175.00 












□ 




26,175 


26, PS 


261 


75.00 



Geotextlle Hat T 545100 SY 147,930 28,672 2,413,703 26,175 2,616,480 



LABOR ID: EBR001 EQUIP ID: EBR001 Currency In DOLLARS CREW ID: EBR001 UPB ID: EBROO! 



jiM 27 Sep 1994 

I 
DETAILED ESTIMATE 



U.S. Amy Corp* of Enqineera 

PROJECT EBR0C1: East Bacon Rouqe Psh Feai. - NE3 

Ea»t Baton Rouge Pariah Feailbillty study 

C, Beaver Bayou 



IME 10:16:01 
DETAIL PACE 7-1 



C 09. Channel* and Canal* QUANT* UOM CREW ID 



OUTPUT 



eoltpmnt 



MATERIAL 



SUPPLIES TOTAL COST UNIT COST 



C 09013002 02. R-90 Stone 

Thia Item will include coat to fumlih and place the atone only. Provision 
for a railroad apur will be required 'for offloading the rock. The neares: 
location 1* in the vicinity of Denhaai Springe, La. The rock will be 
offloaded by backhoe* Into truck*. The truck* will atockplie the material 
in the vicinity of Mai Road and Beaver Bayou. When required, the material 
will be trucked to the placement location where ic will dump Into a box. 
A dragline will then place the atone into the lection. 



USR PM rlp-rap:by train 

Thia Item la for atone that laOCKl 
delivered by train, offloaded 
into trucka oy backhoe, and 
hauled to a temporary 
atockplie area. 



2 2 5. CO 



0.93 
120,947 



1.11 
1*4,545 



o.oo 





0.00 




2.04 
265,492 



2.04 



USR PM rip-rap: load fr 

Thl* item la for loading »coneOCK2 
from a atockplie by backhoe and 
hauling to the alt*. There it 
will be placed by a 
dragline with a rock box. 



225,00 



0.89 


0.91 


0.00 


0.00 


1.B1 


15,92 5 


119,090 


□ 





235,014 



1.8'. 



USR PM safety i mlsc 



USR PH atone - material 



USR PM stone - delivery 



USR PM rail apur 



USR PM amall tooli 



USR PM all other oparat 



R-90 Stone 



L.C0 LS 



L 30200 TON 



130200 TON 



1.C0 LS 



1.00 LS 



1.00 LS 



130200 TN 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 


0,00 


0.00 


20665.00 


20665.00 













20,665 


20,665 


20665.00 


0.00 


0.00 


3.51 


0.00 


3.51 










4 57,002 





457,002 


3.51 


0.00 


0.00 


0.00 


7,00 


7.00 













911,400 


911,4=0 


7.00 


0.00 


0.00 


0.00 


25000.00 


25000.00 













2 5,000 


25,000 


25000. SO 


0.00 


7111.00 


0.00 


0.00 


7111.00 







7,111 








7,111 


7111. OC 


0.00 


5276,00 


0.00 


0.00 


527S.0O 







5,276 








5,276 


5276. 0C 


236,872 


276,022 


457,002 


957,065 


1.926,960 


14.80 



LABOR ID: EBR001 



EQUIP ID: EBR0C1 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tue 27 Sep 1994 U.S. Army Corp* of Engineers TLME 10;16;01 

PROJECT EBRCQ1: East Baton Rouge Pah real . - NED 
DETAILED ESTIMATE Eaic Bacon Rouge Pariah Feasibility Study DETAIL PACE 

C. Beaver Bayou 



C 09. Channel* and Canal* SCANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL CIST UNIT COST 



C 09013002 03. Hydroauich 

Thlf Item Include! the coit to do the following work: 

Place hydronuich over the turf reinforcement. 

USR PM hydro mulching 

322400 SY MULCH1 450.00 

USR PM aafety * miac 

1.00 LS 0.00 

Hydromulch 3224 00 SY 11, 94 3 7, 1S4 41, 783 3, 589 64, 480 0.20 



0.04 


0.02 


0.13 


0.00 


0.19 




11,943 


7,164 


41,783 





€0,891 


0.19 


0.00 


0.00 


0.00 


3589.00 


3589.00 













3,589 


3,589 


3589.00 



LABOR ID: EBT1001 EQUIP ID: EBR001 Currency in DOLLARS CREW ID: EBR001 UPB ID: E3R30L 



Tua 27 Sep 1994 

DETAILED ESTIMATE 



U.S. Array Corp* of Engineer* 

PROJECT EBR001: Ea*t Baton Rouge P»h Fea*. - NED 

Ea«t Baton Rouge Pailth Feasibility Study 

C. Beaver Bayou 



TIME 10:16:01 
DETAIL PAST T3 



C G9. Channel « and Canals QUAKTY UOM CREW ID OUTPUT LABOR EQUIPKNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



C 09013002 04. Eicavatlon for atone 

£*-avaced material nil! be hauled to Devil'* SwajBp. A dozer will be ua*d 
full time at the excavation alte and' 50* of the time at the dl*po*al ilte. 

Asiumpt ion : 

L. Truck accen li available on either aide of the canal. 

Center of gravity for Main channel it near Beaver Bayou t Hwy 3014. 



USR PM ■afaty i slac 



1.00 LS 



0.00 



0.00 




0.00 




0.00 14603.00 

14,603 



14603,00 

14,603 14603. CO 



USR PM all other operat 



USR PM mall tool* 



USR PM haul road* (10%) 



USR PM 3ACKHQE CAT 2 35 



USR PM DOZER D-6 W/BLAD 



1 .00 LS 



1.00 LS 



I. 00 LS 



362.00 HR BKHC 



543.00 HR DOZB 



USR PM trailer truck, 2 



7602.00 HR TRKH 



USR PM WATER TRUCK 2000 



USR PM MOTOR GRADER CAT 



USR PM OILER 



USR PM TRUCK DRIVER 



USR PM PEQ-backhoe 



USR PM PEO-dozer 



181.00 HR TRKA 



181 .00 HR HOTG 



362.00 HR OILM 



7602.00 HR TRKM 



362.00 HR PEOM 



543.00 HR PEOM 



0.00 



0.00 



0.00 5249,00 

5,249 



0.00 5757.00 



5,757 



USR PM PEO-motor grader 



IB] .00 HR PEOM 





0.00 


0.00 


0.00 










0,00 


66.79 


1.00 


a 


24,898 




0.00 


32.01 


1.00 





17,381 




0.00 


28.00 


1.00 





212,856 




0.00 


16.02 


1.00 





2,900 




0.00 


24.29 


1.00 





4, 396 




16.50 


0.00 


1.00 


5,974 







17.50 


0.00 


1.00 


133,035 







25. B4 


0.00 


1.00 


9,354 







25.84 


0.00 


1.00 


14,031 







2 5.B4 


o.oo 


1. 00 


4,677 


p 



0.00 


0.00 


5249.00 










5,249 


5249.;: 


0.00 


0.00 


57 57.00 










5,757 


575T.00 


0.00 


38395.00 


38395.00 




3 


38,395 


38,395 


38395,01 


0.00 


0.00 


68.78 










24,893 


68. 78 


0.00 


0.00 


32,01 










IT, 381 


32.01 


0.00 


0.00 


28.00 










212,856 


28.-C 


0.00 


0.00 


16.02 










2,900 


16.02 


0.00 


0.00 


24.29 










4,396 


24.23 


o.oo 


0.00 


16.50 










5,974 


16.50 


0.00 


0.00 


17.50 










133,035 


11.50 


0.00 


0.00 


25.84 










9,354 


25.34 


0.00 


0,00 


25.84 










14,031 


25.84 


0.00 


0.00 


25.84 










4,677 


2 5.84 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBRC01 



Tu« 27 Sap 1994 



detailed estimate 



U.S. Army Corpa of Enginaert 

PROJECT EflROCli Edit Baton Rouga p»h Faa». - (TED 

Ease Baton Rouge Parish Feasibility st^dy 

C. Beaver Bayou 



TIKE 10:16:1: 



DETAIL PAGE TT 



C OS. Channel* and Canal* QUANTY UOM CREW ID OUTPUT LABOR EOUZPMNT MATERIAL SUPPLIES TOTAL COST UKIT Z2S~ 



USR PM TRUCK DRIVER - w 



USR PM LABORER 



USR PM forecan 3 S26.5 



181.00 HR TRKM 



724.00 HR LABM 



362. OC HR FCREMAN3 
Excavation for a 115700 CY 



1.00 



1.00 



: .:o 



17.50 


0.00 


3. 168 





16.67 


0.00 


12.069 





26. SO 


0.00 


9, 593 


7 


91,900 


273,438 



0.00 





0.00 

c 



0.00 





o.oo 



0.00 



0.00 





17 


.50 


3. 


168 


\6 


.67 


12, 


069 


26 


.50 


», 


59 3 



16.6"' 



26.53 



52,998 SIB, 336 «.4S 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in DOLLARS: 



CUE* ID: EBR001 UPB '"■ EBR001 



Tue 27 Sap 1994 U.S. Army Corp« of Enqlneeri TIME 10:16:01 

PROJECT EBR0C1: Eaat Bacon Rcjge Pih Fes*. - NED 
DETAILED ESTIMATE East Baton Rouge Parish Feasibility Study DETAIL PACE 15 

C. Beavar Bayou 



C 39. Channel* and Canals QUANTr UCH CREtf ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



C 09013002 05. Fuseplug Dama 

This lean »u: include coat to do tha following work: 

Fuseplug dama will be built to contain tha water whlla lt'i not raining. A 
backhoe will ba uiad to build than. Each dan will ba built appro slmately 
2,000 ft In advance of tha channel construction. A pump and a firehouae 
will be available for tha occaalons when tha dam ihould ba breached In 
order to allow tha passage of high rainfall events. Material for the dams 
will ba borrowed near tna dam site. Tha dan* will Incorporate a culvert to 
allow low rainfall event* to pan without destroying tha fuseplug dam. 
There will be no more tnan ] dama In u*e at any tuna during tha 
construction . 

total langth of all work: 85,600 Lr 

Quantity: 65,600 If / 2,000 lf/dam - 32. fl dams 

32.8 dams * 2 {replacement factor) - 66 dama; SAY 65 dama 

Fuaeplug dimensions: 6 ft height, 4 ft crown, 1 on 1.5 l> 
-> approx. 40 cy/dam; 65 dam* * 40 cy/dam - 2600 cy 

Estimated time: 1 dam per day 

USR PM construct dams 

2600.00 CY BKH002 4.00 

USR PM culvert 

6,00 EA 0.00 

USR PM breaching dams 

32.00 EA 0.00 

USR PM safety i mlsc 

l.OO LS 0.00 

Fuseplug, Dama 16,196 23,998 6,480 15,126 62,403 



6.46 


9.23 


0.00 


0.00 


15.69 




16,796 


23,998 








40,794 


15.69 


0.00 


0.00 


1080.00 


0.00 


1080.00 










6,480 





6,480 


108C.C" 


0.00 


0.00 


0.00 


400.00 


400.00 




a 








12,800 


12,800 


4OO.0C 


O.QO 


0.00 


0.00 


2326.19 


2326.19 













2,326 


2,326 


2326.19 



LABOR ID: EBR001 EQUIP ID: EBR001 Currency in DOLLARS CREW ID: EBR001 <JPB ID: ESR001 



Tua 27 Sap 1994 
DETAILED ESTIMATE 



U.S. Amy Corpa of Englnaara 

PROJECT ESRC01: East Bacon Rouga P»h raai . - HED 

Eait Baton Rouga Pariah Faailblllty Study 

C. Bmvh Bayou 



TIME 10:16 



DETAIL PAGE 



I 



e 39. Channala and Canals QUANT* UOM CREW ID 



OUTPUT 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



C 09019906 01. A««th«tic Traa Planting 

Thia Itan la for all acjulpnant. Labor, and •acerlaii :«T---«« to plant 
trans, 4 laborara will oa uaad to plant cthi. A flatbed truck will b« 
uaad to haul trass to planting sltss. 

Nota: Coat for treat baaad on ssiiimptloni of tha following tree* 
5 gallon, 2 yaar crop 

10 cypreas - 56 aa 
5 draka alia - S I + aa 
j awamp rad mapla - 56 u 
10 awaat gum - 56 aa 
2 5 water oak - 56 aa 
30 willow oak - S6 aa 
5 crepe myrtls - S8 ea 
10 flath plna - 511 aa 



WEIGHTED COST: 57 /tree 



USR PM •:•« planting - 



4500. 00 EA TREE01B 



USR PM snail imlubt o 



1.00 LS 



USR PM '-:mi 



USR PM aafety 6 mile 



4500.00 EA 



1.00 LS 



30.00 



0.0D 



0.00 



0.00 



1.69 


0.47 


0.00 


0.00 


4.16 


16,602 


2,123 








18,725 


0.00 


830.00 


0.00 


0.00 


830.00 





830 








830 


0.00 


0.00 


7.56 


0.00 


7.56 








34,020 





34,020 


0.00 


0,00 


0.00 


425.00 


425.00 











42S 


425 



Aaithatlc Ires P 4500.00 EA 



16.602 



2,953 



34,020 



425 



54,000 



830.00 



7.56 



4 2 5 . : 



12.00 



Channala and Can 



2,375,14 3 2,7B3,Q73 2,952,988 1,4 59,4 51 9,570,656 



LABOR ID: EBR001 EQUIP — E3R001 



Currancy In DOLLARS 



CREW ID: E8R001 UPB ID: EBRC 



Turn 11 Sep 1994 U.S. Army Corps of Engineers TIME IC : 16 :0i 

PROJECT EBR001: East Bacon Rouge Pih fsai . - NED 
DETAILED ESTIMATE East Baton Rouge Parish feasibility Study DETAIL PACE IT 

C. Beaver Bayou 



C 29. Project Cooperation QUANT* UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIA! SUPPLIES TOTAL CC5T UNIT CCST 



C 2*. Project Cooperation Agreements 

USR Project Cooperat 0.00 . 0.00 0.00 4100.00 4100.00 

1.00 LS 0.00 4,100 4,100 41C0.3: 



Project "ooparat 4,100 4,100 



LABOR 13: EBRQ01 EQUIP ID: EBR001 Currency In DOLLARS CREW ID: EBR0O1 U?B ID: EBR001 



Tue 27 Sep 199« 
DETAILED ESTIMATE 



U.S. Army Corp* of Engineers 

PROJECT EBR0Q1: Eas- Bacon Rouge 9th Faas . - NED 

East Baton Rouge Parian Feasibility study 

C. Beaver Bayou 



TIME lC:lj 
DETAIL PAGE TB 



C 30. Engineering and Dei QUANTY UOM CREW 10 OUTPUT LABOR EOUIPMNT MATERIAL SUPPLIES TOTAL COST 'JNIT Z-SZ 



C 10. Engineering and Design 
J5R Engineering and 



I. 00 LS 



0.00 



0.00 1000000.00 

1,000,000 



Engineering and 



1,000,000 



O.00 250000.00 1250000,00 

250,000 1,250,000 1250C 

250,000 1,250,000 



■■af-p r- . ■ -wni rniTTa m. rnnf Q | 



("lirrmpu In 1VJT.T.»B* 



r-om Ttl! FB 



TIQB M*. 



Tue 27 Sep 1994 



I 



DETAILED ESTIMATE 



U.S. Army Corps of Engineers 

PRC..TCT EBR30I: Ease Baton Rmjge Pan f an . - NED 

'iac Bacon Rouge Parish rms;j:::t.y s: jay 

C. Beaver Bayou 



t:me i c : : 6 : ; : 
seta:;, page 71 



C 31. Cons cruet Ion Manage O'JANTY UOM CREW ID OUTPUT 



LABOR EOUIPMNT MATERIAL SUPPLIES TOTAL COST 'Mil COST 



C 31. Conacraction Managenerc 

USR Canstr-ict ion Man 

1.00 LS 

Conatruction Man 

Beaver Bayou 



0.00 



coo 





'0.00 




0.00 583OCO.0O 5B3CCO.DO 

583,000 583.0CC 5830;C. 



583,000 5B3.Q0C 



2,394,42* 5,786,578 2,971,425 3,495,966 14,648.393 



LABOR ID: EBR001 EQUIP ID: EBRC01 



Currency In DOLLARS 



CREW ID; EBR001 UPB ID: EBR20'. 



TSM n Sep 1994 
tET AILED ESTIMATE 



U.S. Amy Corpi of Engineer* 

PROJECT EBROOI: Eaat 8aton Rouge Pah Feai. - NE3 

Eat; Bacon Rouge Parish Featiblllty Study 

3. BlacKwacer 3ayou 



time lc;:sj 



DETAIL PAGE 9C 



01. Lands t Damage! 



C" ANT If UOM CREW ID 



OUTPUT 



LABCR 



EQUIPMNT MATERIA!. SUPPLIES TOTAL COST LUIT ;=5T 



0. ^:i iws:t: Bayou 

D Cl« Lands & Damage a 



USR Lands and Damage 



Land* 4 Daaagea 



1.00 LS 



0.00 



0.00 1000000.00 
1,000,000 



0.00 476000,30 14KO0O. CO 

416,000 1,416,000 14 1 6C 



1,000,000 



4i*,oco i,476,::o 



-|3!H tO; '-■■■Til .EQUIP ID: EBROOI 



Curreicy In DO! LARS 



CREW ID: EBROC". ""9 ID: EBRCC1 



lua 2 7 Sep 1994 
DETAILED ESTIMATE 



U.S. Army Corps of Engineers 

PROJECT E9RC01: East Baton Rouge Pan F«as. - NED 

Edit Baton Rouge Palish Feasibility Study 

D. BlacWater Bayou 



TIME 1C;16:01 
DETAIL PAGE 81 



02 . Relocations 



QUANT* UOH CREW ID 



OUTPUT 



LABOR 



EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



D 02. Relocations 



"JSR Relocations 



Relocations 



1.00 LS 



0.00 



o.oo lcccooo.oo 

1,000,000 



0.00 675680.00 1675680.00 

675,680 1,615,680 1675680 



1,000,000 



675,680 1,675,680 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID; EBR001 UPB ID: EBRQ31 



Tub 21 Sep 1994 U.S. Army Carpi of Er.glr.een TIKE lOslj 

PROJECT E8R0Q1: Eaat da:.:--. Rouge Pan :■ na< . - NED 
2ETAIIED ESTIMATE Ea Bacon Rouge Par lift Feaalblllty Study DETAIL PAGE 8; 

0. Blackwacer Bayou 

OS. Flit! <- midlife Fac QUANTY UOM CREW ID OUTPUT LABOR EOUIMBfl MATERIAL SUPPLIES TOTAL COST IfltIT CIST 



OS. Fiah i Wildlife Facliltiea 

D 06037102 01. Fencing - barbed wire , 

TKli item will Include coat to do the following work: 

Fen'-' the ■elected altlgatlon alte. 

a will conaiac of polea apaced appropriately with 4 atrandi of 

e. 

.*: alte 6203 If 

USR ?M Fencing 1.99 0.36 0.00 0.00 2.34 

62. LF TRACTOR1 11.00 12,286 2,233 14.519 2,34 

L'SR PH Fence post 0.00 0.00 1.62 0.00 1.62 

6203.00 LF 0.00 10,049 10,049 1.S2 

■JSR PM Barbed wire - 4 0.00 0.CC 0.03 0.00 : . 3 jMk 

24812 LF 0.00 804 S:« ^P 

USR PM aafety t niac 0.00 0.00 O.OO 1673. 11 1*73.11 

1.00 LS 0,00 1,613 1,673 1673.11 



Fencing - baroad 6203.00 LF 12,286 2,233 10,853 1,673 27.045 4.36 



TAnr- -hrc-- Tnennt r i >n DOLLARS CREW T ~ - pbr?01 [tpr rn. mi' 



Tue 27 Sep 1994 
DETAILED ESTIMATE 



U.S. Array Corpi of Engineer* 

PROJECT EBRQ01; Eait Baton Rouge pah Feaa- - NED 

Eait Baton Rouge Parish Feasibility Study 

D. Blackwater Bayou 



TIME 1 Q : 1 6 ; c 1 



DETAIL PAGE Bl 



D 06. Fish I Wildlife Fac QUANT* UOM CREW ID 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT 



06037302 01. Planting Treei 

This It an will include coat to do the following work: 

Planting tha selected nltigation tlta. 

Planting 300 .rm per acre III' i 12') in cleared araai. Seedlings Kill 
consist of 4 species of oak (Nuttali, weter, willow, cherry Bart) and sweet 
paean. 



USR PM planting tress 



USR PM seedlings (300 



USR PM safety i ml*c 



1st sits 



101 .00 AC TRACTOR1 



32100 EA 



l.OO LS 



USR PM Land preparation 

1D7.C0 AC 

Planting Treat 107. DO AC 
Fish t Hiidlifa 



107 acn 
















42.09 


7,65 


O.00 


0.00 


49.74 




0.80 


4,504 


819 








5,322 


49. 74 




0.00 


0.00 


0.1G 


0.00 


0.16 




0.00 


a 





5,200 





5,200 


0.16 




0.00 


0.00 


O.OO 


112.11 


112.71 




0.00 











113 


713 


712.7; 




0.00 


0.00 


0.00 


15. CO 


15.00 




0.00 











1,605 


1,605 


15.00 




4,504 


819 


5,200 


2,318 


12,840 


120. 00 



16,790 



3,052 



16,053 



3,991 



39,885 



LABOR 



E3R001 EQUIP ID; EBR001 



Currency in DOLLARS 



CREW ID: EBR001 UPB H): EBR0C1 



Tub 27 Sep 1994 U.S. Army Corp» of Enginaeri TIME 10: 16^ 

PROJECT EBR001: Eaat Baton Rouge Pah Feai. - NED 
2ETAILE3 ESTIMATE Eaat Baton Rouge Pariah Feasibility Study D£Ta;l PACE 84 

D. Blackwater Bayou 



D 09. Channel* and CanalJ QUANTA UOM CREW ID OUTPUT LABOR EOUIPHKT MATERIAL SUPPLIES TOTAL CCST UNIT CC3T 



D 09. Channels and Canal* 

D Q9C1C101 01. Moo t Oamob 

This ltan will Include cost to do the following >#ork: 
noa and danob all equipment 

1 operation 

nob 1 day 

danob 1 day 

subtotal 2 days 

1 of contract* 1 

2 operation i 1 contracts - I operation* 

2 operations > 2 wd / operation - * day* + 2 day* (additional) - 6 wd 

USR PM BACKHOE CAT 235 0.00 39.52 0.00 0.00 39.52 

120.00 HR BKHC 1.00 4,742 4,7(2 39.5; 

USR ?M chipping machine 0.00 IS, 00 0.00 0.00 15.00 

60.00 HR CHIPPER 1.00 900 900 15. 3Q 

USR PM chainsaw, Komell 0.00 0.17 0.00 0.00 0.17 

120.00 HR CHNSAW 1.00 20 20 0.;7 

USR PM CHERRYPICKER CRO Q.00 13.53 O.OO O.00 13.53 

60.00 HR CHYA 1.00 812 812 13, S3 

USR PM DOZER 0-6 W/BLAD 0.00 13.95 0.00 O.OO 13.BS 

180,00 HR DOZB 1.00 2,493 2,153 13.85 

USR PM F E LOADER CAT 9 0.00 13.73 0.00 0.00 13,73 

60.00 HR TELA 1.00 824 824 13. 73 

USR PM WATER TRUCK 2000 0.00 5.97 0.00 0.00 5,97 

60.00 HR TRKA 1.00 358 358 5.97 

USR PM foreman 3 326.5 26.50 O.OO 0.00 0.00 26.50 

240.00 HR FORQ4AN3 1.00 6,360 6,360 26.50 





0.00 


13.85 


1.00 





2,493 




0.00 


13.73 


1.00 





824 




0.00 


5.97 


1.00 





358 




26.50 


O.OO 


1.00 


6,360 







16.67 


0.00 


1.00 


7,001 







25.84 


0.00 


1.00 


17,054 







17.50 


0.00 


1.00 


14,700 







0.00 


0.00 


0.00 









USR PM LABORER 16.67 0.00 0.00 0.00 16.67 

420.00 HR LABM 1.00 7,001 7,001 lb 

USR PM PEO-ALL EXCPT DH 25.84 0.00 0.00 0.00 25,84 

660.00 HR PEOM 1.00 17,054 17,054 25.64 

USR PM TRUCK DRIVER 17.50 0.00 O.CS 0.00 17.50 ^n^ 

840.00 HR TRKM 1.00 14,700 14,700 17.50 

USR PM trallerlng. 0.00 0.00 O.OO 1500.00 1500.00 

22.00 EA 0.00 33,000 33,000 150C.G0 

LABOR :D: EBRCC1 EQUIP ID: EBR001 Currency In T>1 LARS CRE" ID: EflROOl --=8 ID: E° _ 



T-8 27 Sep 1994 
DETAILED ESTIMATE 



U.S. Army Corps of Enqlneeri 

PROJECT EBROOI: Edit: Ba;on Rouga Pin Fea». - NED 

Eaat Baton Rouga Pariah Faaiibillty Study 

D. Blacx water Bayou 



TIME 10*1*:GI 
DETAIL PACE B5 



D 09. Channel* and Canala OUANTr UOM CREN ID 



OUTPUT 



LA30R 



EOUIPMNT MATERIAL SUPPLIES TOTAL COST WIT CCST 



USR PM safaty I alac 



USR PM BACKHOE, HITACHI 



USR PM trailer truck, 2 



USR PM MOTOR GRADER CAT 



Mob i Damob 



1. 00 LS 



60.00 HR 3KHI 



840.00 HR TRKH 



60.00 HR MOTG 



D.C0 



1.00 



1.C0 



1.00 



-; 


.OS 




-1 





.00 










.CO 










.50 











.00 







14 


.21 




853 


28 


.00 


23. 


520 


13 


.17 




7 90 



45,115 



35,312 



0.00 


6573.00 


6571.91 







6,573 


6,57? 


6571.91 


0.00 


0.00 


14.21 










B53 


14.21 


0.00 


0.00 


2B.O0 










23,520 


28. 30 


o.oo 


0.00 


13.17 










790 


13.17 





39,573 


1?S,0C0 





LABOR 13: EBROOI EQUIP 13: EBROOI 



Currancy In DOLLARS 



CREW ID: EBROOI UPB ID: EBRCCl 



Tub 27 sap 1994 U.S. Army Corpi of Engineers TIKE 

PROJECT EBR001: Edit Bacon Rouge Pin Feaa . - NED 

DETAILED ESTIMATE East Baton Rouge Parish Feasibility Study DETAIL PAGE 86 

D. Blacuwater Bayou 



D 39. Channels and Canal* OUANTy *JOH CREW ID OUTPUT LABOR E3UIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



D 09011502 01. Clearing for Channel Dredging 

This item will include all cait to clear and grub the: 
1. channel right of way 
i, access right of way 

Because the burning of clearing debris Is not allowed, and there was no 
Indication of what to do with the debris, we assumed the debris would be 
chipped. The chipped material will be disposed of properly. 

usr PH Clear lng w/D-«,F 

164.00 AC CLEARING2 0.10 

USR PH Grubbing w/ Cat 

164.00 AC GRU8BING1 0.10 

'JSR PH safety t misc 

1.00 LS 0.00 

Clearing for Cha 164.00 AC 395,861 357,405 20,814 774,063 4721 



1373.60 


921.40 


225,270 


151,110 


1040.19 


1257.90 


170,591 


206,296 


0.00 


0.00 









0.00 


0.00 


2295.00 










376,379 


2295.03 


0.00 


0.00 


2298.09 










376,887 


2258. 39 


0.00 


20813.90 


20813.90 




a 


20,814 


20,814 


20813.90 



LA3CR ID: EBS001 EQUIP ID: EBS001 Curr enr ■ 'n DOLL ARS C P r ' J ">: EBR CQt U7B " ""3?" 



Ue 27 Sep 1994 

DETAILED ESTIMATE 



U.S. Array Corp* of Engineer! 

PROJECT E3R0Q1: East Baton Rouge p«h real. - NED 

East Baton Rouga Parish Feasibility Study 

D. Blackwater Bayou 



t:ME 10:16:21 
DETAIL PAGE 6" 



D 09, Channels and Canal* QUWJTY UOM CREH 13 OUTPUT LABOR EOUIPMNT MATERIAL SUPPLIES TOTAL COST Will CCST 



D 09C115C2 02. Excavation 

Excavated material will be hauled to ^evil's swanp. A dniar will be uaed 
full time at the excavation site and SO* of the time at the disposal site. 

Assumption : 

1. Truck access Is available on either side of the canal. 

2. Truck* will enter the worksite from the lower end and exit from the 
upper end or vice-versa. 

Center of gravity for Ha In channel la near Blackwater Road and Biackwater 
Bayou ■ 



USR PM safety 4 nine 



1.00 LS 



0.00 



0.00 




0.00 




O.O0 45274.00 15274.00 

45,274 45,274 45274.00 



USR PM all other operat 



1.00 LS 



0.00 



0.00 21063.00 
21,063 



0.00 




0.00 21063. CO 

21,063 21063. 



GSR PM small tool* 



USR PM haul roads (101) 



0.00 24347,00 



1.00 LS 



1.00 LS 



USR PM BACKHOE CAT 235 



1991.30 HR BKHC 



USR PM DOZER D-S W/BLAD 



2986.50 HR DCZB 



USR PM trailer truck, 2 



USR PM HATER TRUCK 2000 



USR PM MOTOR GRADER CAT 



27874 HR TRKH 



995.50 HR TRKA 



995.50 HR MOTG 



USR PM OILER 



USR PM TRUCK DRIVER 



USR PM PEO-backhoe 



USR PM PEO-doier 



1991.00 HR OILM 



278H HR TRKM 



1991.00 HR PE0M 



2 986.50 HR PEOM 



0.00 





24,347 




0.00 


0.00 


0.00 










0.00 


6B.7B 


1.00 





136,941 




3.00 


32.01 


1.00 





95,598 




0.00 


28.00 


1.00 





780,472 




0.00 


16.02 


1.00 





15,948 




0.00 


24.29 


1.00 





21, IBl 




16. SO 


0.00 


1.00 


32,855 







17.50 


0.00 


1.00 


487,795 







25.84 


0.00 


1.00 


51,447 







25. B4 


3.00 


1.00 


77,170 






0.00 




0.00 24347.00 

24,347 24347.00 



0.00 156430.00 156430.00 

156,430 156,430 156431. 0G 



0.00 


0.00 



0.00 

a 

0.00 


0.00 


0.00 

c 

0.00 



0.00 


0.00 




0.30 


68.?B 







136,34; 




0.33 


32.31 







95,598 


32.31 


0.00 


28.30 







780,472 


28.:: 


0.00 


IS. 02 







15,948 


16.02 


0.00 


24.29 







24,181 


24.29 


0.00 


16.50 







32,855 


16.50 


0.00 


17.50 







487,795 


17.50 


0.00 


2 5.S4 







51,447 


25. 84 


0.00 


25.84 







77, no 


25.94 



LABCR ID: EBRC01 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBRG01 UPB ID: E3R23: 



Ilrt 27 Sap 1994 U.S. Arny Carpi of Ernjinoar* TIME :; 

PROJECT EBR001: Ea«t Bacon Rouge Pih Fill. - NED 
DETAILED ESTIMATE Edit Baton Rouaa Psrlih FeaiLMlity Study DETAIL PAGE SB 

D. Blac*watar Baycu 



3 09. Chann«l« and Canala C'JANTT UOM CftEM ID OUTPUT LABOR EOUIPMNT MATERIAL S'JPPL": TOTAL COST UNIT COST 



USR PM PEO-motor grader 25. 84 0.00 0.30 COO 2 5.84 

995.50 HR PEOM 1.00 25,723 25,723 2;. 84 

USR PM TRUCK DRIVER - H 17.50 Q.00 0.00 0.00 17.50 

995.50 HR TRKM 1.00 17,421 17,421 17.50 

USR PM LABORER 16.67 0.00 0.00 0.00 16.67 

3982.00 HR LABM 1.00 66,381 66,381 16.67 

USR PM foreman 3 S26.5 26.50 0.00 0.00 0.00 26.50 

1991.00 HR F0R£MAN3 I. 00 52,762 52,762 26,5: 



Excavation 517SCCCY 811,554 1,098,549 201,704 2,111,808 4.16 



-d TS! E3UIB "1; cop-*1 ' «ncv In DC "« CREW ID! E™001 upr in- F*« 



Tue 27 Sep 1594 U.S. Arxy Corp* at Engineers i:.ME 10:16:0: 

PROJECT ESRC01: East Baton Rouge Pin Faai . - NED 
DETAILED ESTIMATE East Baton Rouge Parish Feasibility Study DETAIL PAGE 89 

D. Blackwatar Bayou 



D 09. Channel* and Canala QUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



D 0901300! 01. Geotextile Mat Turf Relnforcemht 

The geotextile mac will be laid out once the channel la cut to grade. 
Channel excavation la expected to begin at the Comlte River and continue 
upatream. The fabric will be anchored by atone on the bottom of the 
channel. A cherry picker will axxlit a group of laborer! while laying out 
the fabric. Fusaplug daoa will be constructed ahead of the excavation in 
order to keep the area a* dry aa possible. 



USR PM Turf relnforeeme 

881000 5Y CHYPK2 500. 00 

USR PM geotextlle 

BB100O SY 0,00 

USR PM plna 

887000 SY 0.00 

USR PM safety i raise 

1.00 LS 0.00 



0.27 


240,715 


0.00 





0.00 





0.00 





240,715 



0.05 


O.OQ 


0.00 


0.32 




46,656 








287,372 


0.32 


0.00 


4,10 


0.00 


4.10 







3,640,248 





3, 640,248 


<.:: 


0.00 


0.32 


o.oa 


0.32 







287,388 





287,388 


0.32 


0.00 


0.00 


42592.30 


42592.30 










42,592 


42,592 


42592.30 



Gaotextlle Mat T BB7000SY 240,715 46,656 3,927,636 42,592 4,257,600 4.80 



LABOR ID: EBRCC1 E5.UIP ID: EBR001 Currency In DOLLARS CREW ID: EBR001 UP8 ID: E3RC3I 



Tue 27 Sep 1994 
DETAILED ESTIMATE 



U.S. Army Corps of Engineers 

PROJECT EBRC01: East Baton Rouge Psh Feat. - NED 

East Bacon Rouge parish Feasibility Study 

D. Sleckwater Bayou 



:me 



DETAIL PAOE 90 



D 09. Channeli and Canals QUANTY UOK CREW ID OUTPUT 



labor eouipmht material Supplies total c:st anil c;st 



09013002 02. R-90 Stone 

Thia item will include coat to furniah and place the atone only. Provision 
for a railroad spur will be required for offloading the rock. The nearest 
location 1« In the vicinity of Danhajn Springs, La. The rock will be 
offloaded by baekhoee Into trucka. The trucks will stockpile the material 
In the vicinity of Hooper Road and Blackwater Bayou, when required, tha 
material will be trucked to the placement location where it will dump 
into a boa. A dragline will then placa the stone Into the aectlon. 



USR PM rip-rep :by train 

This Item Is for stone that IsOCKlA 
delivered by train, offloaded 
into trueka by baekhoe, and 
hauled to a temporary 
stockpile area. 



z:- .00 



1.01 


1.23 


0.00 


0.00 


2.21 


138,725 


170,131 








308,856 



2.24 



USR PM rip-rap: load fr 

This ltan is for loading stoneOCK2A 
from a stockpile by backhoe ar.d 
hauling to the lit*. There it 
will be placed by a 
dragline with a rock box. 



22S.OO 



1.0S 


1.16 


0.00 


0.00 


2.21 


4*, 127 


160,338 








304,465 



2.21 



JSR PM safety t mlsc 



USR PM stone - material 



USR PM stone - delivery 



USR PM rail spur 



USR PM small tools 



USR PM all other opsrat 



1.00 LS 



137B0O TON 



137800 TON 



1.00 LS 



i.:c :.s 



1.00 LS 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 



0.00 


0.00 


0.00 


47997.70 


47997.70 













47,998 


47,998 


47997.70 


0.00 


0.00 


3. 51 


0.00 


3.51 










483,678 





483, 678 


3.51 


0.00 


0.00 


0.00 


7. CO 


7.00 













964,600 


964,600 


7 . fl 


0.00 


0.00 


0.00 


25000.00 


25OCC.0O 













25,000 


25,000 


25000. OC 


0.00 


S4S0.00 


0.00 


0.00 


8480,00 







8,480 








8,480 


84 8C.C0 


0.00 


6604.00 


0.00 


0.00 


6604.00 







6,604 





c 


6,604 


6604.00 



ft-90 Stone 



137800 TN 



282,852 345,553 483,678 1,037,598 2,149,680 15. 6C 



' >a/"3 ♦ r - ■ 



rOBOO 1 



feJCLsM - ■■' 



i » nnfJia C 



ran * ttv raa^ 



Tue 27 Sep 1994 U.S. Arsy Carpi of Engine*r» TIME 13:16:01 

PROJECT EBRC01: East Bacon Rouge P»n Fes» . - NED 
DETAILED ESTIMATE Eaat Baton Rouge Parish. Feasibility Study 2ETAIL PACE 91 

D. Blackvatar Bayou 



D 09. Channel! and Canaii QUANTf UOM CREW ID OUTPUT LABOR EQUIP WIT MATERIA! SUPPLIES TOTAL COST UNIT COST 



D 09013002 03. Hydronulch 

This item Include* the cost to do the following work: 

Place hydroaulch over the turf reinforcement. 

USR PM hydro mulching 

SS1S0O SY HULCH1 

USR PM »»fety t mi*c 

1.00 LS 

Hydromulch 551500 SV 20,430 12,256 11,474 6,140 110,100 0.20 





0.04 




0.02 


0.13 


0.00 


0.19 




450.00 


20,430 




12,256 


71,474 





104,160 


0.19 




0.00 




0.00 


0.00 


6139.79 


6139.79 




0.00 













6,140 


6,140 


hi 39. T 9 




«.«.. ... 


__ 














LABOR ID: EBR001 EQUIP ID: EBR001 Currency In DOLLARS CREW ID: EBR001 UPB ID.* EBR001 



Tue 27 Sep 1994 
BETJU LED ESTIMATE 



U.S. Army Corpe of Engineer* 

PROJECT EBR0Q1: Eait Baton Rouge Pah feaa. - NED 

Eaat Baton Rouge Parlih Feaalblllty St-dy 

D. Blackvater Bayou 



r .yz :i : : i 



DETAIL PACE 92 



D a». Channala and Canaia QUA.VTY UOK CREW :d OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST ONIl COST 



D 09013001 04. Eacavation for tront 

Excavated material will ba hauled to Cavil' i Swasp. A doier will be used 
full time at the iiciuj;im ilea and 50% of c.ia tine at the diapoaai site. 

Assumption : 

1. Truck access la available on either aid* of th« bayou. 

2. Trueke trill enter tha worksite from the lo«r and and ax it fraas the 
upper end or vice-versa. 

Center of gravity for Main channel la near Blackwatar Rd. and Blackwatar 
Bayou . 



USR PM safety I alsc 



1.C0 LS 



o.co 



o.oo 





0.00 




0.00 12281.70 12381.70 
12,282 12,282 



12781 



USR PM all other oparat 



1.00 LS 



0.00 



0.00 5755.00 COO 
5,755 



0.00 S755.00 
5,755 



5755.00 



USR PM email tool* 



OSR PM haul roads (101) 



USR PM BACKHOE CAT 235 



USR PM DOZER 0-6 W/BLAD 



l.OO LS 



1.00 LS 



544.00 HR BKHC 



816. 30 HR DCZ3 



USR PM trallar truck, 2 



7616.00 HR TPJCH 



USR PM WATER TRUCK 2000 



USR PM MOTOR GRADER CAT 



USR PM OILER 



USR PM TRUCK DRIVER 



USR PM PEO-backhoe 



USR PM PEO-dozer 



272.00 HR TRKA 



272.00 HR MOTG 



544,00 HR OILM 



7616.00 HR TRXM 



544.00 HR PEOM 



816.00 HR PEOM 





0.00 


6652.00 


0.00 





6,652 




0.00 


0.00 


0.00 










0.00 


68. ~>a 


1.00 





37,416 




0.00 


32.01 


1.00 





26,120 




O.0Q 


28.00 


1.00 





213,248 




0.00 


16,02 


1.00 





4,357 




o.oo 


24.29 


1.00 





6,607 




16.50 


0,00 


1.00 


8,977 







17.50 


0.00 


1.00 


133,280 







25.84 


0.00 


1.00 


14,057 







25.84 


0.00 


1.00 


21,085 






0.00 




0.00 6652.00 
6,652 



6652. ;C 



0.00 42734.00 42734.30 

42,734 42,734 42134. OC 



0.00 


0.00 


0.00 



0.00 


0.00 


0.00 


0.00 


0.00 


0.00 

c 



0,00 


0.00 


D.OO 


0.00 



0.00 


o.oo 



0.00 


0.00 



0,00 




68.78 
3 7 , * i 6 

32.01 
26,120 

28.00 
213,248 

16.02 
4,357 

24.29 

6,607 

16.50 
8.977 

17.50 
133,280 

25.84 
14,057 

25.84 
21,085 



6B.~8 



32.01 



28,00 



16.02 



24.2 9 



16.50 



75.84 



25.84 



.wgnm mrtTa- tpl. pnnrtfM 



{ - .VrtT T IPE 



FRR*"^1 [ran *fs* rao^ rt i 
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DETAILED ESTIMATE 



U.S. Army Corpi of Ensjlnean 

PROJECT EBR001: EaaE Baton Rouqfa Pih I'tai. - MED 

Eait Bacon Rouge Parlih Faailbillcy study 

D. Biackwacar Bayou 



TEME lOsloiCl 
DETAIL PACE 93 



□ 09. Channala and Canali QUANT* UOK CREW ID OUTPUT 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COS" 



USR ?H PEO-ootor grad.Br 



USR PM TRUCK DRIVER - " 



272.00 HR PCOM 



272.00 HR TRKM 



USR PM LABORER 



1069.00 HR LARM 



USR PM foraman 3 526.5 

54 4.00 HR FQREMAN3 

Excavation tor ■ 141400 CY 



1.00 



1.00 



1.00 



1,00 



25.84 


, 0.00 


O.OO 


0.00 


25.84 


7,028 


D 








7,028 


17.50 


D.00 


0.00 


0.00 


17.50 


4,760 











4,7 60 


16.67 


0.00 


0.00 


0.00 


16.67 


18,137 











18,137 


26.50 


0.00 


0.00 


0.00 


26.50 


14,416 








c 


14,416 


221,741 


300, 156 





55,016 


576,912 



25.84 



n.;: 



16.61 



26.50 



4.08 



LABOR ID; EBR001 EQUIP ID: EBR001 
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PROJECT EBB001; Ea*t Beton Rouge Pah Faa*. - NED 
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TIKE 13; II 



DETAIL PACE 94 



D 09. Channels and Canal* QL'AWTY UOM CREW ID 



OUTPUT 



LA3CR 



EQUIPMNT 



MATERIAL 



SUPPLIES TCTAL COST LTNIT CCS 



D 09013002 OS. Fuaeplug Dam* 

This item will include coat to do the following work: 

Fu*«plug dam* will ba built to contain the water while It' a not raining. A 
b • - ■ -.» will ba uaad Co build Chan. Each dam will ba built approximately 

ft in advance of the channel conatruction . A pump and a firehouie 
• .e available for the occatlon* whan the dam ihould ba breached in 
oroer to allow the peasege of high rainfall event*. Material for the dame 
will ba borrowed near the dam alee. The dam* will incorporate a culvert to 
allow low rainfall event* to pan without daatroylnq the fueeplug dan. 
There will be no mora than 3 dates In uia at any time during the 
conatruction . 

total length of all work: 91,700 LF 

Quantity: Bl,700 If / 2,000 If/dam - 40.8 dam* 

40.8 dams * 2 (replacement factor} " 82 dams; SAY 8S dams 

Fuaaplug distension*: 6 ft height, 4 fc crown, 1 on 1.5 a* 
-> approx. 40 cy/dam; 85 dama * 40 cy/dam - 3400 cy 

Estimated time: 1 dam par day 



USR PM conatruct dam* 



USR ?M culvert 



USR PM breaching dam* 



USR PM aafacy i miac 



Fuaeplug Dama 



3400.00 CY BKH302 



6.00 EA 



40.00 EA 



1 .00 LS 



4.00 



0.00 



0.00 



0.00 



£.46 


9.2 3 


0.00 


0.00 


15.69 






21.964 


31.382 








53,346 


IS 


.«* 


0.00 


0.00 


1080.00 


0.00 


1383.00 












6,480 





6,480 


10 80 


.03 


0.00 


o.oo 


0.00 


400.30 


400.00 















16,000 


16,000 


40C 


.00 


0.25 


0.00 


0,00 


5774.00 


5774.25 















5,774 


5,774 


5774 


.25 


21,464 


31,382 


6,480 


21,774 


81,600 







"01 



TD: 



120L0J- 



Turrencv In C 



-new rill rn'^Pt 



Tu« 27 Sep 1994 
DETAILED estimate 



U.S. Army Corp* of Engineers 

PROJECT EBROOI: Last Baton Range Psh Feat. - MED 

East Baton Rouge Parlsn Feasibility Study 

:: . Blackwator Bayou 



TIME WsIS:as 
DETAIL PAGE 95 



D 09. Channels ar.d Car.all QUANT* UOM CREW ID OUTPUT 



LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



D 0*019906 01. Aesthetic Tree Planting 

This lean la for all equipment, labor, and material* required to plj 
treat. 4 laborer! will be Lied to piar.t tregt. A flatbed truck nil. 
used to haul trees to planting sites. 



ni- 
bs 



Note: Coat for traei baaed on assumption! of the following tree* 
5 gallon, 2 year crop 

10 cypress - S6 ea 
5 drake aim - $14 aa 
5 twajnp red maple - 3b ea 
10 sweet gum - $6 ea 
25 water oak - S6 ea 
30 willow oak - $6 ea 
5 crepe myrtle - $8 ea 
10 flash pine - $11 aa 



WEIGHTED COST: *7/tree 



USR PM tree planting 



$700.00 EA TREE01B 



USR PM small tools (St o 



1.00 LS 



Usr pm trees 



USR PM safety i mlsc 



5700.00 EA 



1.00 L5 



Aesthetic Tree P S700.00 EA 



Channels and Can 



30.00 



0.00 



0.00 



0.00 





3.69 


0.47 


0.00 


0.00 


4.:6 




21,029 


2,689 


a 





2 3.T.8 




0.00 


1051.00 


Q.OO 


0.00 


1051.00 







1,051 








1,051 




0.00 


0.00 


7.56 


0.00 


7.56 










43,092 





43,092 




0.00 


0.00 


0.00 


539.00 


539.00 













539 


539 




21,029 


3,740 


43,092 


539 


68,400 



4.16 



:5:.oc 



7.56 



5 33. 



12.30 



2,061,261 2,231,009 4,532,360 1,425,749 10,250,380 



LABOR ID: EBR001 EQUIP ID: EBRC01 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBRC21 



Tue 27 Sep 1994 U.S. Army Corps of Engineers TIME 10: 

PROJECT EBR001: Ea»t Bacon Rouge pjh Fe«». - NED 
DETAILED ESTIMATE Earn Bacon Rouge Pariah FeeeLbility Sfjdy DETAIL PACE 96 

D. Blacitwater Bayou 



29. Project Cooperation QUANTY UOM CREW ID OUTPUT LABOR E2UIPMNT HATERIAL SUPPLIES TOTAL CCST UNIT COST 



D 29. Project Cooperation Agreement! 

USR Project Cooperat Q.00 0.00 O.00 4100.00 4100.00 

1.00 LS 0.00 4,100 4, ICO iiqs.oo 

Project Coaperet 4,100 4,100 



>liim OB -is"-"' r*r»»- ■■=i"n ^..--.>^„ I r. v"»t rarpf ti • EBR051 '*•* ID: El a "01 



Tub 21 Sop 199* 
DETAILED ESTIMATE 



U.S. Army Corpi of Englnaen 

PROJECT EBR0C1: EJJt Baton Rcuga Psh :-aam. - NED 

Eaat Bacon Rouga Parish Feasibility Study 

Z. Blackwatar Bayou 



TLHE 13; 16;C: 
DETAIL PACE 91 



D 30. Engineering and Dai QUANTY UOM CREW ID OUTPUT 



LABOR EQUIPMNT MATERIAL SUPPLIES TCTAL COST '.'NIT CIST 



D 30. Enginoaring and Dadgn 
USR Enginaartng and 



1 .00 LS 



Engineering and 



o.oo looodoo.oo 

0.00 1,000,000 

1,000,000 



o.oo 2260c:. ;o 1226^0.00 

226.000 1,226,000 1226CC 

226,000 i,226,::o 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: E3R001 



Tim 27 s«p 199*. 

DETAILED ESTIMATE 



U.S. Ai-r-y Corps of E.-.ginears 

PROJECT EBR001: East Baton Rouge Pih Feat. - NED 

East Baton Rouge Parliti Feasibility Study 

D. Blacicvatai Bayou 



TIME IC 



DETAIL PACE 98 



D 31 . Construction Manage QUANTA L'CM CREW ID 



OUTPUT 



LABOR EOUIPMNT MATERIAL SUPPLIES TOTAL CSST UNIT COST 



t> 31. Construction Management 



USR Conatruction Kan 



Construction Man 



Blaekwater Bayou 



I. 00 LS 



0.00 



0.00 




0.00 




0.00 "708000.00 70B0OC.CO 

108,000 708,000 ~080 



108,000 708,000 



2, 078,051 5,234,061 4,548,413 3,519,520 15,380,045 



TAR!?B m. EBP1C1 



e ti. pappni 



^hi^-**rv^-« t • rvir » 



y»wc-M TF>. — ^_ 



turn 27 Sep 1991 
DETAILED ESTIMATE 



U.S. Army Corps of Engineer* 

PROJECT EBR001: £a»t Baron Rouge Pin Faaa . - NED 

ta.it Baton Rouge Parian FeaalMllty Study 

£. Ward Creek 



TIME :S:IS:CI 
DETAIL PACE 99 



E 01. Land* and Damagee QUANTY UOM CREW ID OUTPUT 



LABOR EOUIPKNT MATERIAL SUPPLIES TOTAL CCST UNIT CIST 



E. Hard Creek 

£ 01, Land* and Damage! 



USR Lands and Damage 



Landa and Damage 



1.00 LS 



0.00 



0.00 

Q 



0.00 





0.00 122510.00 122540.30 

122,540 122,540 122543.03 



122,540 



122,540 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: EBRCC1 



Tue 27 Sap 1994 

DETAILED ESTIMATE 



U.S. Army Corpa of EngLneeri 

PROJECT EBR001: Ent Baton Rouge Pth Faat. - KED 

Ea*t Baton Rouga Pariah Faatlbllity Sti;dy 

E. Hard Creek 



TIME 10:16:01 



DETAIL PACE 



• 



E OS. Flih i Wildlife Fac QUANTY UOM CREW ID OUTPUT LABOR EQ.UIPHNT MATERIAL SUPPLIES TOTAL CCST UNIT OUST 



E 06. rim i. Wildlife Facllltiea 

E 06037102 01. rar.ci.nij - barbed wire 

Thia iten will includa coat to do the following work: 

Fencing the aalactad aitlgation ilta. 

The fence will coniiit of polaa tpaced appropriately with 4 atrandi of 
barb-wira. 



lat alta 



1838 If 



USR PM Fencing 



USR PM Fence poat 



USB PM Barbed wire - 4 



1838.00 LF TRACTOR! 



1838.00 LF 



7352.00 LF 



USR PM aafaty 1 mlac 

1.0C LS 

Fanclng - barbed 1B38.00 LF 



1.98 
17.00 3,6*0 



0.00 



0.00 



0.00 





0.^0 
0.00 



0.00 





0.36 
662 

0.00 


0.00 


0.0Q 




0.00 




1.62 
7, 978 



0.03 
2 38 



0.00 




0.00 




0.00 




0.00 





495.77 
496 



2.34 




4,302 


2.34 


1.62 




2,979 


1.62 


0.03 


m 


238 


ira 


695.77 




496 


495.77 



3,640 662 



3,216 



496 



8,014 4.36 



LABOR ID: EBH001 EQUIP 10: EBR001 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



T.e 27 Sep 1994 
*^ET AILED ESTIMATE 



U.S. Army Corpa of Engineeri 

PROJECT EBPD3L: East Baton. Rouge Pih Seas. - NED 

East Baton Rouge Parish Feasibility Study 

E. Ward Croat 



TIME 10:16:01 
DETAIL PACE 101 



E 06. Fish 6 Wlldllfa Fac QUANT* UOM CREW ID OUTPUT 



LABOR EQUIPHNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



E 06037302 01. Planting Treea 

This item will include coat to do the following work: 

Planting tha selected mitigation ilta. 

Planting 300 trees par acre (12' » 12') in cleared areas. Saadllnga will 
consist of 4 species of oak (Nuttall, watar, willow, charry bark) and sweat 
paean . 



lit aita 



32 acre 



U5R PM planting trees 



USR PM seedlings (300 



usr PM safety * olsc 



■JSR PM Land preparation 



32.00 AC TRACTOR! 



9600.00 EA 



1.00 LS 



32.00 AC 



0.80 



0.00 



0.00 



0.00 



42.09 


7.6S 


0.00 


0.00 


49.74 




1,347 


245 








1,592 


49.74 


o.oo 


0.00 


0.16 


0,00 


0.16 










1,555 





1,555 


0.16 


0.00 


O.OO 


0.00 


213.00 


213.00 













213 


213 


213. CO 


0.00 


0.00 


0.00 


15.00 


15.00 













480 


480 


15.00 



Planting Treat 32.00 AC 



1,347 



24 5 



1,555 



693 



3,840 120.00 



Fish 4 Wildlife 



4, 987 



906 



4,771 1,189 11,854 



LABOR 13= EBRC01 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: EBR0C1 



Tjo 27 Sep 1991 U.S. Army Corp* of Engineers TIME 10 : 1 6-C 1 

PRCJEC7 EBR001: Eatc Baton Rcuge p*h rest. - NED I^B 

DETAILED ESTIMATE Ea*t Baton Rouge Pirllh Feajlblllty Study DETAIL PAGE 12! 

E. Hard Creek 



E 09. Channel! end Canal* 0.UANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



0.00 


2.92 


0.00 


0.00 


2.92 





8B 








sa 


0.00 


20.95 


o.oo 


0.00 


20.95 





1,257 








1,257 



E 39. Channel* and Canal* 

E 09010101 01. Mob f Demob 

Thl* Item will Include co»t Co do the following work: 
mob and demob all equipment 

I operation 

mob 1 day 

demob 1 day 

(ubtotal 2 day* 

# of contract* 1 

1 operation x 1 contracta - 1 operation* 

1 operation* x 2 wd / operation - 2 day* * 1 day* (additional) - 3 wd 

USR PM AIR COMPRESSOR 

30.00 HR AIRT 1.00 

USR PM BACKHOE CAT 225B 

60.00 HR SKHB 1.00 1,257 1,257 20T95 

USR PM BACKHOE CAT 235 0.00 39. 52 0.00 O.OO 39.52 

30.00 HR BKHC 1.00 1,186 1,186 39.52 

USR PM chipping machine 

30.00 HR CHIPPER 1.00 

USR PM chainaaw, Homall 

60.00 HR CHNSAH 1.00 

USR PM CHERRY? ICKER GRO 

30.00 HR CHYA 1.00 

USR PM ••elant hot mix* 

30,00 HR CMLT 1.00 

USR PM CONCRETE PAVER 2 

30.00 HR CTJPV 1.00 

USR PM DOZER D-4 eVaLAD 

30.00 HR DOZA 1.00 

USR PM DOZER 0-6 H/BLAD 

150.00 HR DOZB 1.00 

USR PM F E LOADER CAT 9 

30.00 HR FELA 1.Q0 412 13. 7j 

USR PM MOTOR GRADER CAT 

30.00 HR MOTG 1.00 395 395 13.1 

LABOR ID: EBRO01 EQUIP ID: E8R001 Currency In DOLLARS CREW ID: EBR001 UFB ID: EBR' 1 '". 



0.00 


15.00 


0.00 


0,00 


15.00 





150 








'50 


0.00 


0.17 


0.00 


0.00 


0.17 


a 


10 








ie 


0.00 


13.53 


0.00 


0.00 


13.53 





406 








•Of 


0.00 


3.50 


0.00 


0.00 


3. SO 





105 








105 


0.00 


27.97 


0.00 


ceo 


27.97 





839 


3 





839 


0.00 


7.56 


0.00 


0.00 


7.56 





227 








227 


0.00 


13.85 


0.00 


0.00 


13.85 


c 


2,078 








2,078 


0.00 


13.73 


0.00 


0.00 


13.73 





412 








412 


o.oo 


13.17 


0.00 


0.00 


13.17 





395 





a 


395 



rue 27 Sep 1994 

Detailed estimate 



U.S. Ar- y Corpi of Engineers 

PROJECT EBP.001: Eait Baton Rouge Pah Feaa . - NEC 

Eatt Baton Rouge Pariah Feaaiblllty Study 

E. Hard Creak 



TIME 10: 16;01 
DETAIL PAGE 103 



E 09. Channala and Canala QUANTY UQM CREW ID OUTPUT LABOR EgurpMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



USR PM MATER PUMP 3" HO 



USR PM tranche?, chain, 



USR PM FARM TRACTOR JD 



USR PM HATER TRUCK 2000 



USR PM Dump truck, 12 c 



USR PM CARPENTER 



USR PM CEMENT MASON 



USR PM foreman 3 526. S 



USR PM IRONWORKER 



USR PM LABORER 



USR PM PEO-ALL EXCPT DR 



USR PM TRUCK DRIVER 



USR PM LABORER 



USR PM LABORER (rainf) 



USR PM traUerlng 



USR PM aafety 4 mlac 



Mob 6 Demob 



30.00 HR PMPC 



1.00 



30.00 HR T30DW002 1.00 



30.00 HR TRCB 



30.00 HR TRXA 



750.00 HR TRKI 



60.00 HR CARM 



120.00 HR CMNM 



30.00 HR IRNM 



120.00 HR LABM 



540,00 HR PEOM 



750.00 HR TRXM 



300.00 HR LABM 



60.00 HR LABM 



1.00 



1.00 



1.00 



1.00 



1.00 



150.00 HR FOREMAN} 1.00 



17.00 EA 



1.00 LS 



1.00 



1.00 



l.oo 



1.00 



1.00 



1.00 



0.00 



0.00 



0.00 


0.00 


G.QD 


0.00 


0.00 


26.04 
1,562 

23. 2S 
2,7 92 

26.50 
3,975 

26. IS 
786 

16.67 

2,000 

2 5.84 
13,953 

17.50 
13, 125 

16.67 
5,001 

16.67 
1,000 

0.00 


-0.40 


4 4, 194 



. o, 


LS 




5 


1 


M 




52 


2 


.7* 




t! 


5 


.97 




L79 


22 


.00 


16,: 


i00 





.00 










.00 










.00 







3 


.00 










.00 










.00 










.00 










.00 










.00 










.00 










.00 







24, 


255 



0.00 


0.00 


0.15 










5 


0.15 


0.00 


0.00 


1.74 










S3 


1.74 


0.00 


0.00 


2.24 










67 


2.24 


0.00 


0.00 


5.97 










179 


5.97 


0.00 


0.00 


22.00 










16,500 


22. OJ 


o.oo 


0.30 


26.04 










1,562 


36.04 


0.00 


0.00 


23.26 










2,792 


23.26 


0.00 


0.00 


26.50 










3,97 5 


26.50 


0.00 


0.00 


26. IS 










?a< 


26.18 


0.00 


0.00 


16.67 










2, CCO 


16.67 


0,00 


0.00 


25.84 










13,953 


25.94 


0.00 


0.00 


17.50 







Q 


13, 125 


17.53 


0.00 


0.00 


16,67 










5,001 


16.67 


0.00 


0.00 


16.67 




□ 





1,000 


16.67 


0.00 


1500.00 


1500.00 







25, 500 


25,500 


1500.00 


0.00 


26051.00 


26050.60 







26,051 


26,051 


26050.60 





51,551 


120,000 





LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tut 27 Sep 1994 
DETAILED ESTIMATE 



U.S. Army Corps of Engineers 

PROJECT EBR001: East Bacon Rouge Psh Teat. - NED 

East Baton Rouge Parish feasibility Study 

E. Ward Creex 



TIME L0:^M; 
DETAIL PAGE 104 



E 09. Channel! and Canale QUANT* UOM CREW ID 



OUTPUT 



LABOR ECUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT C3ST 



E 09011502 01, Clearing for Channel Dredqing 

This Item will Include all cost to clear and grub the: 

1. channel right of way 

2. access right of way 

Because the burning of clearing debris 1* not allowed, and there wee no 
indication of what to do with the debris, we assumed the debris would be 
chipped. The chipped naterlal will be disposed of properly. 



USR PM Clearing w/D-6,F 



20.00 AC CLEARING? 



0.10 



137 3.60 
27,472 



921.40 
18,429 



0.00 




0.00 





2295.00 

45,900 



2295. 0C 



USR PM Grubbing »'/ Cat 



20,00 AC GRUBBING! 



0.10 



1040,19 
20,804 



1257.90 
25,158 



0.OO 





0.00 




2298.09 

45,962 



2298.1:9 



USR PM safety t sis: 

1.00 LS 

Clearing for Cha 20.00 AC 



0.00 



0.00 


48,276 



0.00 




43,586 



0.00 




2538.20 
2,538 

2,538 



2538.20 
2,538 



2538.;: 



94.4C0 4"i 



LABCR I?' EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: E8R001 UP" ID: E3R0C1 



Tue 27 Sep 1994 

Retailed estimate 



'J . 3 . Amy Corps of Engineers 

PROJECT EBR0C1: Ea«; 3d con Rouge Pah fua . - NED 

East Baton Rouge Parian Feasibility Study 

E. Mard Creek 



TIME 10:I6:G: 
DETAIL PAGE 1C5 



E 09. Channel* and Canal* OUANTi UOM CREW ID OUTPUT LABOR EQ'JIPMHT MATERIAL SUPPLIES TOTAL COST UNIT COS1 



E 0901150! 02. Excavation 

A backhoe will excavate material and- load Into awaiting truck*. The 
material will be hauled to Misalailppi River battura located near the 
interaectlon of Cardere Ln and River Road. A dozer will be 
used full tine at the excevation alee. 



USR PH aafety i mlxc 



'JSR PM all other ope rat 



USR PM imall tool* 



U5R PM haul road* (10%) 



USR PM BACKHOE CAT 225B 



USR PM DOZER D-6 W/BLAD 



USR PM Dump truck, 12 e 



USR PM WATER TRUCK 2000 



USR ?H MOTOR GRADER CAT 



USR PM OILER 



USR PM TRUCK DRIVER 



USR PM PEO-backhoe 



USR PM PEO-doier 



USR PM PEO-motor grader 



1.00 LS 



1.00 LS 



1.00 LS 



l.DO LS 



The equipment will work from the ba*e of the channel. See construction 
scce** Item for detail* relating to the construction access. 



0.00 



681.00 HR BKHB 



681.CC HR D0Z3 



12939 HR TRKI 



340.50 HR TRKA 



340.50 HR MOTC 



681.00 HR OILM 



12939 HR TRKM 



661.00 HR PEOM 



681.00 HR PEOM 



340. SO HR PEOM 



o.oo 



0.00 



0.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



0.00 


0.00 








0.00 


6907.00 





6,907 


0.00 


9851.00 





9,851 


0.00 


0,00 








e.eo 


36.92 





25,143 


0.00 


32.01 


o 


21,799 


0.00 


22.00 





284,658 


0.00 


16.02 





5,4 55 


o.oo 


24.29 





8,271 


16.50 


0.00 


11,238 





17.50 


0.00 


226,433 





25.84 


0.00 


17,597 





25.84 


0.00 


17,597 





25.84 


0.00 


8,798 






0.00 


24544.60 


24544.60 







24,545 


24,545 


24544. 6C 


0.00 


0.00 


6907.00 










6,907 


6907.30 


0.00 


0.00 


9851. 0C 










9,851 


9851. OC 


0.00 


57200.00 


57200.00 







57,200 


57,200 


572C0.OO 


coo 


0.00 


36.92 










25,143 


36.92 


0.00 


0.00 


32.01 










21,799 


32.01 


0.00 


0.00 


22.00 










284,658 


22.ee 


0.00 


0.00 


16.02 










5,455 


16.02 


0.00 


0.00 


24.29 










a, 271 


24.29 


0.00 


0.00 


16.50 










11,238 


16.50 


0.00 


0.00 


17.50 










226,433 


17.50 


0.00 


0.00 


25.34 










17,597 


25.84 


0.00 


0.00 


25.34 










17,597 


25.84 


0.00 


0.00 


2 5.84 










8,798 


25.84 



LABOR ID: E3R001 EQUIP ID; EBR001 



Currency ln DOLLARS 



CREW ID: EBR001 UPB ID: EBR0C1 



T.e 27 Sap 1994 

DETAILED ESTIHATE 



U.S. Army Cocpt of Enginaen 

PROJECT EBR0D1: Eait Baton Rouga Pin real. - NED 

Eait Baton Rouge Pariah Feasibility Study 

E. Hard Creek 



TIME 10:1S*£1 
DETAIL PACE 106 



E C9. ChanneLa and Canali OUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



USR PM TRUCK DRIVER - w 



USR PH LABORER 



USR PH flagmen 



340.50 HR TRKM 



691. 00 HR LABK 



681.00 HR LABM 



USR PM foreman J 526.5 

681.00 HR FOREMAN! 

Excavation 143CQO CY 



1.00 



1.00 



1.00 



1.00 



17. SO 


■ 0.00 


0.00 


0.00 


n.so 




5,959 











5,959 


17.50 


16.67 


0.00 


O.00 


0.00 


16.67 




11,352 











11,352 


16.67 


16.67 


0.00 


0.00 


0.00 


16.67 




11,35! 











11,352 


16.67 


26.50 


0.00 


o.oo 


0.00 


26.50 




18,047 











1B.C47 


26.50 


28,373 


362,063 





81,745 


772,200 


5.45 



LABOR ID: EBR001 EOUIF ID: EBR001 



Currency In DOLLARS 



CREW ID: EBRTH UPB ID: EBR0C1 



Tub 27 Sep 1994 U.S. Army Corpi of Engineer* TIME 10:16:01 

PROJECT EBR0Q1: Eait Bacon Rouge P*h Fee*. - NED 

DETAILED ESTIMATE Eait Baton Rouge Pariah Feailblllty Study DETAIL PACE 1ST 

E. Hard Creek 



E 09. Channel* end Canal* QUANTY UOH CREW ID OUTPUT LABOR. EQUIPMNT MATERIA!. SUPPLIES TOTAL COST UNIT COS" 



E 0S011S02 0]. Clearing and Snagging 

Thia Ltaa will Include all coat Co clear and anag the: 
1. channel right of way 

Becau»e the burning of clearing debria la not allowed, and there was no 
Indication of what to do with the debria, we aaauned the debria would be 
chipped. The chipped material will be ditpoaed of properly. 

Some area* will have to be cleared ao that acces* will be allowed for the 
excavator. 



USR PM Clearing w/ D-6, 



USR PM snagging w/ 2 35, 



usr PM lafety t mlac 



13.00 AC CLEARINGl 0.10 



13.00 MI SNAGGING1 0.02 



1.00 LS 0.00 



120*. 69 


906.70 


0.00 


-0.06 


2113.53 




15,690 


11,787 





-i 


27,476 


2113.53 


6034. 47 


6372.00 


O.OO 


0.00 


12406.47 




78,443 


S2,S36 








161,284 


124C6.4 1 


0.00 


O.OO 


0.00 


8940.00 


BB40.00 













B,B40 


8.B40 


8840.00 



Clearing and Sna 13.00 MI 94,138 94,621 8,839 197,600 15230.00 



LABOR ID: EBR001 EQUIP ID: EBR001 Currency in DOLLARS CREW ID: EBR0Q1 UPB IDt EBRO0I 



Tua 27 Sep 1994 
DETAILED ESTIMATE 



U.S. Army Corp* of Engineer* 

PROJECT EBR001: Ea*t Bacon Rouge p*h Fiji. - NED 

£a*t Baton Rouga Pariih r«aiibilit:y Study 

E. Hard Creak 



time :c:ifi£3i 

DETAIL PACE TUB 



E 09. Channel* and Canal* QUANTY UOM CREW ID OUTPUT LABOR EQU1PHNT MATERIAL SUPPLIES TOTAL COST 'JNIT COST 



E 09013C02 01. aand (8* thick) 

This learn will include all co*t to place material »uch that the deilgn 
template for the concrete »lope pavement will bo f Iliad. A beckhoe will 
load tha material Into tha haul trucki. Tha truck* will dump materiel and 
a dozer will ipraad and *hapa the material. Tha (and blanket will be 
placed under tha 6" concrete. 

ASSUMPTIONS: 

1. Sand ii av» liable for borrow In the vicinity of Gardere Rd. and the 

Mi*«l*ilppl River. It L* a**umed to be pumped from the river. 



USR PM eafety t ai*c 



USR PM all other operat 



USR PM snail tool* 



USR PM »»nd material 



USR PM haul road* (10%) 



USR PM BACKHOE CAT 225B 



USR PM DCZER 0-6 W/3LAD 



1.00 LS 



1.00 LS 



1.00 LS 



13200 CT 



1.00 LS 



63.00 KR BKHB 



94.50 HR DOZB 



USR PM DUMP TRUCK 12 C 



1575.00 KR TRUE 



USR PM WATER TRUCK 2000 



USR PM MOTOR GRADER CAT 



USR PM OILER 



USR PM TRUCK DRIVER 



USR PM PEO-backhoe 



31.50 HR TRKA 



31.50 HR MOTG 



63.00 HR OILM 



157 5.00 HR TRXM 



63.00 HR PEOM 



0.00 



0.00 



0.00 



0,00 



0.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



0.98 


0.0B 


0.00 


4952.00 


4953.06 




1 





a 


4,952 


4,953 


4953.06 


0.00 


82 9.00 


0.00 


0.00 


B29.00 







B2 9 








829 


82 9,00 


0.00 


1134.00 


0.00 


0.00 


1134.00 







1,134 








1,134 


1134.00 


0.00 


0.00 


0.00 


1.25 


1.25 













16,500 


16,500 


1.25 


0.00 


0.00 


0.00 


8213.00 


8213.00 













a. 213 


8,213 


8213.00 


0.00 


36.92 


0.00 


0.00 


36,92 







2,326 








2,326 


36.92 


0.00 


32.01 


0.00 


0.00 


32.01 







3,025 





a 


3,025 


32.01 


o.oo 


22.11 


0.00 


0.00 


22.11 







34,82 3 





3 


34,323 


22.11 


o.oo 


16.02 


0.00 


0.00 


16.02 







505 


c 





505 


16.02 


0.00 


24.29 


0.00 


0.00 


24.29 







765 








765 


24.29 


16.50 


0.00 


0.00 


0.00 


16.50 




1,040 











1,040 


16.50 


17.50 


O.OO 


0.00 


0.00 


17.50 




27,563 


□ 








27,563 


11-50 
| 


2 5.84 


0.00 


0.00 


0.00 


25.84 




1,62B 











1.628 


' 25.84 



LABO" TO: EBR001 EQUIP ID: EBR001 



Currency in DOLL"* 



CREW ID: EBRC01 UP8 ID: ERROOl 



Tue 27 Sep 1994 



DETAILED ESTIMATE 



U.S. Army Corpi of Engineers 

PROJECT EBR0C1: Eair. Bacon Rouge Pin Fees, - VED 

Edit Baton Rouge Parlih Feailblllty Study 

E. Ward Creek 



TIME 10;16:C 
DETAIL PAGE 109 



E 09. Channel* end Canal* QUANT* UOM CREW id OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT CCST 



USR PM PEO-doier 



USR PM PEO-mocor grader 



USR PM TRUCK DRIVER - w 



USR PM LABORER 



USR PM flagmen 



94.50 HR PEOM 



31.50 HR PEOM 



31.50 HR TRKM 



63.00 HR LABM 



63, CO HR LABM 



USR PM foreman 3 $26. 5 

63.00 HR FOREMAN3 

•and (8" chick) 13230 cr 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1% 


.a.j 


2, 


442 


Zi 


.84 




814 


17 


.so 




SSI 


.6 


.67 


1. 


050 


1< 


.67 


I, 


050 


26 


.SO 


1, 


670 



0.00 


0.00 


0.00 


0.00 


0.00 


0.00 





37,808 43,407 



0.00 


0.00 


25.84 










2,442 


25.84 


0.00 


O.00 


25.84 










814 


25. -; 


0.00 


0.00 


17.50 










551 


17.50 


0.00 


0.00 


16.67 










1,0 50 


16.67 


0.00 


0.00 


16.67 










1,050 


16.67 


0.00 


0.00 


16.50 










1,670 


26.50 


c 


29,665 


110,380 


8.40 



LABOR ID: EBRCC1 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBROO! 



Tua 27 Sep 1994 U.S. Army Corp* of Engineer* TIME ln -' ^ ' 

PROJECT EBR001: Eaat Baton Rouge P«h Faaa . - NED 
DETAILED ESTIMATE Eaat Baton Rouge Parlih Faa*ibiilty Study DETAIL PACE 11 

E. Hard Creek 



E 09. Channel* end Canali QUANT I UOH CREW ID OUTPUT LABOR EQUIFMNT MATERIAL SUPPLIES TOTAL COST UNIT CCr 



E Q9013QC2 02. Filter Drain Fabric 

Thia item will Include co*t to do the following work: 

Once the taction la at grada, the liner will be leid out. A cherry picker 
will aatlat aeveral laborer*. The liner will be placed below the area 
which will be covered by 6" and 8 m concrete. 



59300 SIT CHTPK1 110.00 



59300 SV 0.00 



USR PM cherry picker, p 

USR PM drainage compoai 

USR PM lafety t nice 

1.00 LS 0.00 

Filter Drain Fab 59300 ST 15,092 11, 1S1 317,018 2,539 355,800 «,C0 



0.42 


0.19 


0.00 


0.00 


0.61 




5,067 


11,140 








36,207 


0.61 


0.00 


0.00 


5.35 


0.00 


5. 35 










317,018 





317,018 


5.35 


25.00 


11.00 


0.00 


2539,45 


2575.45 




25 


11 





2,539 


2,57 5 


25-5.45 



LA90R ID: * "'. EQUIP ID: E° '1 Currency in DOLLARS CREN ID; EBR001 UPB ID: EBR" 



Tue 27 Sep 1994 
DETAILED ESTIMATE 



U.S. Array Corp* of Engineers 

PROJECT EBR0Q1: East Bacon Rouge Psh Fees . - MED 

Cast Baton Rouge Parish Feasibility Study 

E. ward ;:ra«t 



TIME 1 □ : 1 6 : L 
DETAIL PAGE HI 



E 09. Channels and Canals QUANT* OOM CREW ID 



3UTPUT 



EOUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



E 09013002 03. Fuseplug Dams 

This item will include coat to da the following work: 

ruseplug dams will be built to contain the water ah Ha It's not raining. A 
oicir.-j« will ba used Co build than. Each dan will be built approxiaataiy 
2,000 ft In advance of tha channel construction. A pump and a flrahousa 
will ba available for tha occasions whan the dam should ba breached Id 
order to allow the paseaga of high rainfall events* Material for tha dams 
will be borrowed near the dam site. The dans will incorporate a culvert to 
allow low rainfall event! to pais without destroying tha fuseplug das. 
There will Da no more than 3 dams in use at any t ur.e during the 
construction. 

total length of all work: 5,600 LF 
Quantity: 5,600 If / 2,000 If /dam - 2.B dans 
2,8 dams * 8 (replacement factor) - 24 dams 

Fuseplug dimensions: 6 ft height, 4 ft crown, 1 on 1.5 s* 
-> appro*, 40 cy/dam? 24 dams * 40 cy/dam - 960 cy 

Estimated time; 1 dam par day 



USR PM construct dams 



USR PM culvert 



USR PM breacning dam* 



USR PM safety i mlic 



960.00 CY BKH002 



4.00 EA 



15,00 EA 



1.00 LS 



4.00 



0.00 



0.00 



0.00 



Ml 


9.23 


0.00 


0.00 


IS. 69 




6,202 


8,861 


o 





15,062 


15.69 


0.00 


0.00 


1080.00 


0.00 


1080.00 










4,320 


3 


4,320 


1080. CO 


0.00 


0,00 


0.00 


400.00 


400.00 













6,000 


6, COO 


400. SO 


0.47 


0.20 


0.00 


6617.00 


6617.67 













6,617 


6,618 


6617.67 



Fuseplug Dams 



6,202 



8,861 



4,320 



12,617 



32,000 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW 10: EBR001 UPB ID: EBA0C1 



rua 27 Sap 1994 U.S. Amy Corpa of Englnaara TIME 10:16:01 

PROJECT EBRC01; Eaat Bacon Rouga Pin Faas. - MED 
DETAILED ESTIMATE E*«t Bacon Rouqa Pariah Faaiiblllty Study DETAIL PACE' 

E. Hard Creak 



E 09. Channali and Canaia QUAKTlf L'OK CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT CCST 



E 09013003 01. Cutoff wall 

Thlt icam Lf foe all labor, aquipmant, and oatarlal* raqulrad Co conatrucE 
concrata cucoff wall* In tfla channal ' wall pavamant. 

Rafaranca: Jonaa Craak - cucoff wall 

USR PM cucoff wall 0.00 0.00 0.00 120.00 120.00 

(00.00 CY 0.00 3 48,000 48,000 120. CO 

Cutoff wall 400.00 CT 48,000 4B.0C0 120.03 



LABOR ID: EBR001 EQUIP ID; EBRO01 Currancy In DOLLARS CREW ID: EBR001 upa ID: EBR001 



Tua 21 Sap 1994 U.S. Army Corp« of EnqlnMri TIME 10:16:01 

PROJECT EBRQ01: Eait Bacon Rouga P»h feat . - NED 
DETAILED ESTIMATE Eaat Baton Rouge Parl»h Faailblllty Study DETAIL PAGE 111 

C. Hard Croat 

t 09. Channala and Canali QUANT i UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT C3ST 



E 09013003 02. Channel Wall Pavanent (4-) 

Thli lt«m li for all labor, equipment, and material! required to construct 
4" concreta channel wall pavement. 

Referanca: Bayou fountain -4* channal pavamant 

USR PH 4- channal wall 0.C0 O.0Q 0.00 104.00 104.00 

BB00.00 C* 0.00 Q 915,200 915,200 104. CO 



Channal Wall Pev 8800.00 CT 915,200 915,200 104.00 



LABOR ID: EBR001 EQUIP ID: EBR001 Currancy In DOLLARS CREW ID: EBRD01 UPB ID: EBR001 



Tue 27 Sep 199* U.S. Army Corpi of Engineer* TIKE IS: 16:01 

PROJECT EBR001: Eait Baton Rouge p ( h Faa». - NED 
DETAILED ESTIMATE tsi; Baton Rouge Pariah FeailbLlicy Study DETAIL PAGE 

£. Hard Creak 



E 09. Char.nala and Canaii 5.UANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST -JtilT CC3T 



E 09013003 03. Channel Hall Pavement If) 

Thla Item la for all labor, equipment, and material* required to eonatruct 
6" concrete channel vail pavement. 

Rerference: Bayou Fountain - 6" channel wall pavement 

OSR PM 6" channel wall 0.00 0.00 0.00 120.00 120.00 

6600.00 CY 0.00 792,000 792,000 120, ZZ 



Channel Mall Pav 6600.00 CY 792,000 792,000 120. 00 



LABOR ID: "tool EQUIP ID: EBRCV Currency In DOLLARS CREW ID: EBR001 UPB ID; E3RC01 



Tue l~t Sep 1994 
■DETAILED ESTIMATE 



U.S. Army Corpe of Engineers 

PROJECT EBR001: Eaic Baton Rouge Pill teas . - NED 

Eaic Baton Rouge ?j:Ii". F'eaj Lbl . Lt y Study 

E. Hard Creek 



T:"E LC: 16:31 
DETAIL PAGE ..'. 



E 09. Channeii and Canali QUANTY UOM CREW ID 



OUTPUT 



LABOR EQUIPHNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



E 09013003 04. Channel Mall Pavement <8-| 

Thl» Item la (or all labor, equipment, and naterlali required to comtruct 

8" concrete channel wall pavement. 



Reference: Bayou Fountain - 8* channel well pavement 



USR PM B* channel wail 



45QC.00 CY 



0.00 



0.00 





0.00 




0.00 120.00 120.00 

540,000 540,000 120.00 



Channel Hall Pav 4 500.00 CY 



540,000 540,000 12S.00 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBRC01 



Tue 27 Sep 199* U.S. Army Corpi of Englneeri TIME Itslfftll 

PROJECT E3PCC1; Ea»t Baton Rouge Pah F«n. - NED 
DETAILED ESTIMATE Eait Baton Rouge Parith Fea«lblllty Study DETAIL PACE Tl6 

E. Hard Creek 



E 09. Chennele and Canali QUANTi UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT CIST 



E 09013003 65. drain ditch 

Thii itan li for ail labor, equipment, and material* to contract concrete 
dralnacja ditchai along each aide of trie new paved creak channel. 

The decalli are the tame ai 4" Channel wall pavement. 

USR PM concrata paved d 0.00 0.00 0.00 104.00 104. 00 

Thii Iten la the lama ai 4" 0.00 22B,8CC 228,800 1S4.CC 

channel wall pav&nent. 



drain ditch 2200.00 Ci 228,800 226,800 i:).C: 



LABOR ID: EBP.Q01 EQUIP ID: EBR001 Currency In DOLLARS CREH ID: EBR001 UPB ID: EBR001 



Tue 27 Sep 1994 
-uETAILED ESTIMATE 



U.S. Army Corps of Engineers 

PROJECT EBR001 : East Baton Rouga p»h Fe«». - NED 

East Bacon Rouga Parish Feasibility Study 

E. Ward Creak 



TIE 10:16. :i 
DETAIL PAGE IP 



E 09. Chan nail and Canals QUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



E 0901990! 01. sscavatlon 

A backhoe »:l: tictvici material and. Load into awaiting truck*. The 
ff.atarla. Mill ba hauled to tha Mlllllllppl Rlvir bacture. 
A doiar will ba used full tl»e at tha excavation alta. 

Tha equipment will work from tha baia of tha channel. See Construction 
Access Item for datalli raiatlnq tha construction access. 

Material Is expected to hava a hlghar water concent than tha bulk of tha 
akcavatlon material which la above tha bet ton foot of tha channal. 



USR PM lafaty 4 mlic 



USR PM all othar oparat 



USR PM small cools 



USR PM haul roads UCll 



USR PM BACKHOE CAT 225B 



USR PM DOZER D-6 W/BLAD 



USR PM Duap truck, 12 c 



USR PM WATER TRUCK 2000 



USR PM MOTOR GRADER CAT 



USR PM OILER 



USR PM TRUCK DRIVER 



USR PM PEO-backhoa 



USR PM PEO-doiar 



1.00 LS 



L.00 LS 



1.00 LS 



1.00 LS 



38.00 HR BKHB 



38.00 HR ooza 



608.00 HR TRKI 



19.00 HR TP.XA 



19.00 HR MOTG 



38.00 HR OILM 



60B.00 HR TRKM 



38.00 HR PE0M 



38.00 HR PEOM 



0.00 



0.00 



0.00 



0.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1. 00 



0.00 


0.00 


0.00 


993.29 


993.29 













993 


993 


993.29 


0.00 


335.00 


0.00 


0.00 


335.00 







335 








335 


335.00 


0.00 


4 90.00 


a. oo 


0.00 


490.00 







4 90 








4 90 


490.00 


0.00 


0.00 


0.00 


2192.20 


2792.20 













2,792 


2,792 


2792.20 


0.00 


36.92 


0.00 


0.00 


36.92 







1,403 








1,403 


36.92 


0.00 


32.01 


0.00 


0.00 


32.01 







1,216 








1,216 


32.01 


0.00 


22.00 


0.00 


0.00 


22.00 







13,376 








13,376 


22.00 


0.00 


16.02 


0.00 


0.00 


16.02 







304 








304 


16.02 


0.00 


24.29 


o.oo 


0.00 


24.29 







462 








4 62 


24.29 


16.50 


0.00 


0.00 


0.00 


16.50 




627 








D 


627 


16.50 


17.50 


0.00 


0.00 


0.00 


17.50 




10,640 











10,640 


17.50 


2 5.84 


0.00 


0.00 


o.oo 


25.84 




982 











982 


25.84 


2 5.84 


0.00 


0.00 


0.00 


25.84 




982 











982 


25.84 



LABOR ID: EBR001 EQUIP ID: EBRC01 



Currency tn DOLLARS 



CREW ID: EBR001 UPB :D: ebhoo: 



Tua 27 Sap 1994 U.S. Amy Corps of Engineers TIME 10:16_j01 

PROJECT EBR001: East Bacon Rouge Psh Feai. - NEC 
DETAILED ESTIMATE Ease Baton Rouge Parish Feasibility Study DETAIL PACE "TIB 

E. Hard Creek 



E 09. Channels and Canals QUANTY UOM CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST unit COST 



USR PM PEO-motor grader 25.84 0.00 0.00 0.00 25.84 

19.00 HR PEOM 1.00 491 491 25.84 

USR PK TRUCK DRIVER - * 17.50 S.QH 0.00 0.00 17.50 

19.00 HR TRKM 1.00 333 331 17.50 

USR PM LABORER 16. 67 0.00 0.00 0.00 16.67 

38.00 HR LABM 1.00 633 633 16.67 

USB PM flagmen 16.67 0.00 O.OO 0.00 16.67 

38.00 HR LABM 1.00 633 633 16.67 

USR PM foreman 3 S26.5 26.50 0.00 0.00 0.00 26.50 

3B.O0 HR FOREMAN3 1.00 1,007 1,007 26.50 



escsvatlon 6500.00 CY 16,328 17,586 3,7B5 37,700 5. a: 



LABOR ID: EBR001 EQUIP ID: EBR001 Currency In DOLLARS CREW ID: EBR001 UP! ID: EBR001 



Tue 21 Sep 1994 U.S. Army Corps of Engineers TIME 10: 16:0'. 

I PROJECT EBRQ01: East Baton Rouge p ( n Fees. - NED 

DETAILED ESTIMATE East Baton Rouge Parish Feasibility Study DETAIL PAGE 119 

E. Hard Creek 

E 09. Channels and Canals QUANTY UOM CREW ID OUTPUT LABOR EOUIPMNT MATERIAL SUPPLIES TOTAL COST WIT COST 



E 09019902 02. Filter Fabric 

This item will Include cose Co do Che following work: 

Once the cetlon Is at grade, Che fabric will be laid out. A cherry picker 
vill assist several laborers. The fabric will be placed on Che bottom 
width of the cross section. Crushed stone will be pieced on the fabric. 
Once this Is done, heavy equipment will be able co move in and out of the 
creek. 

Assumption: The creak is blocked upstream during a period of no rainfall. 

USR PM Turf reinforceme 

19400 SY CHYPK1 HO. 00 

CSR PM filter fabric 

19100 ST 0.00 

USR PM safety i misc 

1.00 LS 0.00 



0.42 


0.19 


0.00 


0.00 


0.61 




a, joi 


3,644 





□ 


11,845 


0.61 


0.00 


0.00 


1.19 


0.00 


1.89 










36,666 





16,666 


;.s* 


25.00 


12.00 


0.00 


5772.00 


5809.00 




25 


12 





S,?72 


5,809 


530 9. 0C 



Filter Fabric 19400 SY B,226 3,656 36,666 5,172 54,320 2.82 



LABOR ID: EBR001 EQUIP 10: EBR001 Currency in DOLLARS CREW ID: EBR001 UPB ID: EBR001 



Tue 27 Sep 1991 
DETAILED ESTIMATE 



U.S. Array Corps of Engineers 

PROJECT EBRQQ1: East Baton Rouge P«n Feas . - NED 

Ease Bacon Rouge Parish Feasibility Study 

E. Hard Creek 



TIME lOilSJll 
DETAIL PAGE ITo 



E 09. Channels and Canals QUANTY UOM CREs) ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COSI 



E 09019901 03. Crushed stone 

The filter fabric will be laid out once the channel la cut to grade. 
Channel excavation Is expected to begin at available access sites end 
continue upatream. The fabric will be covered by a layer of 1 ft of 
atone. A cherry picker will asalat a group of laborers while laying out 
the fabric. Fuaeplug dans will be constructed ahead of the excavation In 
orcter to keep the eree aa dry as possible. 

This Item will Include coses Co furnish end place the stone and provision 
for a railroad spur which Is required for offloading the rock. The nearest 
location is in the vicinity of Denhan Springs. The rock will be off Loaded 
by backhoes into trucks. The trucks will dump Che material within Che 
section. A dozer will spread and compact the atone. 

measured quantity: 9,000 cons 

**** USE 9,500 torn due to loss incurred by rainfall events during 
con it ruction. 



USR PM sefety t mime 



USR PM all other operat 



USR PM small tools 



1.00 LS 



1.00 LS 



1.00 LS 



L'SR PM deliver charge t 



USR PM rail spur 



USR PM stone 



9500.00 TON 



1.00 LS 



9500.00 TON 



USR PM BACKHGE, HITACHI 



USR PK DOZER D-6 W/BLAO 



USR PM Dump truck, 12 c 



USR PM TRUCK DRIVER 



USR PM PEO-backhoe 



53.00 HR BKH1 



53.00 HR DOZB 



795.00 HR TRKI 



795.00 HR TRKH 



53.00 HR PEOM 



0.00 



0.00 



0.00 



0.00 



0.00 



0-00 



1.00 



1.00 



1.00 



1.00 



1.00 



0.00 


0.00 



0.00 


0.00 


0.00 



0.00 


0.00 


0.00 


o.oo 



17.50 
13,913 

25.84 
1,370 



0.00 


411.00 
4.11 

568.00 
568 

0.00 


0.00 


0.00 


25.79 
1,367 

32.01 
1,697 

22.00 
17,490 

0.00 


0.00 




0.00 


7483.00 


7 48 1. 30 


m 





7,483 


7,483 


H837M 


o.oo 


0.00 


411.00 










411 


411.00 


0.00 


o.oo 


568.00 










568 


568.00 


0.00 


7.00 


7.00 




c 


66,500 


€6, 500 


7.3C 


0.00 


2 5000.00 


2 5000.00 







25,000 


25,000 


2SO0C.0O 


3. 51 


0.00 


3.51 




33, 34 5 





33,345 


3.5: 


0.00 


0.00 


25.79 










1,367 


25.19 


0.00 


0.00 


32.01 










1,697 


32.01 


0.00 


0.00 


22. 00 







Q 


17,490 


22.00 


0.00 


0.00 


17.50 


• 








13,913 


17.50 


0.00 


0.00 


25.34 










1,370 


25.84 



LABOR 15: EBR001 EQUIP ID: EBR0C1 



Curr--^v In dollars 



CREW ID; ESR001 UPB !D: EBR0C1 



TLB 27 Sop 1994 
arETAILELt ESTIMATE 



U.S. Axmy Carpi of Englneara 

PROJECT EBR0Q1: Ea»t Bacon Rouga Pah faaa. - NED 

Ea*t Baton Rouga Pariah Faaalbillty Study 

E. Ward Crea* 



TIME lCsltiCl 



DETAIL PACE 121 



£ 09, Channnli and Canala QUANT* UOM CREW id OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST OKU COST 



USR PM PEO-doier 



USR PM LABORER 



USR PM foreman 3 S26.5 



53.00 HR PEOM 



S3. 00 HR LAflM 



1.00 



1.00 



53.00 HR FOREMAN3 1.00 



25.8* 


O.00 


0-00 


0.00 


25.94 


1,310 











1,310 


16.61 


0.00 


0.00 


0.00 


16.61 


884 











884 


26.50 


0.00 


0.00 


0.00 


26.50 


1,405 





Q 





1,405 



25.84 



16,67 



26. 53 



Cruahad atone 9000.00 TON 



16,940 !1,532 33,34 5 98,983 172,800 19.23 



LABOR ID; EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID; EBR001 UPB ID: ESR001 



Tu« 27 Sep 1994 
DETAILED ESTIMATE 



U.S. Army Corp» of Engineers 
PROJECT EBR001: Eaet Baton Rouge Pah Feaa . - NED 

Eait Baton Rouge Parish Feasibility Study 
E. Hard Creek 



TME I0:LSiQI 
DETAIL PACE Tj2 



E 09. Channels and Canal* QUANT* UOK CREW ID OUTPUT LABOR EQUIPMNT MATERIAL SUPPLIES TOTAL COST UNIT COST 



E 09019902 04. Obatructlon Reooval 

Initially, the backnoa will plla broken concrata alofiij tha aid*. Once It 
1* all itacked, tm tucihoi will than load 12 ey trucka . Tha temporary 
road build at tha ba*a of tha channel will allow tha concrete to be picked 
up. The material will be hauled to Devil' a Swamp. A doier will be uied 
full tine at the obstruction aite and SO* of the ti*M at the diapoaal il-.t. 

The equipment will work from the bate of the channel. 



USR PM safety i miic 



usr PM all other opera t 



USR PM sussil tools 



USR PM haul roada I 10%} 



USR PM BACKHOE CAT 22 SB 



USR PM PEO-backhoe 



USR PM BACKHOE CAT 225B 



USR PM DOZER D-S W/8LAD 



USR PM Dump truck, 12 c 



USR PM WATER TRUCK 2000 



USR PM MOTOR GRADER CAT 



USR PM OILER 



USR PM TRUCK DRIVER 



1,00 LS 



1.00 LS 



1.00 LS 



l.OO LS 



63.00 HR BKHB 



S3. 00 HR PE0M 



S3. 00 HR BKHB 



94. 50 HR DOZB 



441.00 HR TRXI 



31. SO HR TRKA 



31.50 HR MOTG 



63.00 HR OILM 



441.00 HR TRKM 



0.00 



0.00 



0.00 



0.00 



1.00 



1.0C 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



1.00 



50 ib/cf 


I 5600 If 


1 2000 Iba 


- 1,890 torn 
of concrete 




0.60 
1 


0.00 




0.00 



2281.84 

2,282 


2282.44 
2.282 


2282.44 


0.00 




373.00 
373 


0.00 



0.00 




373.00 
373 


373. OC 


0.00 



589.00 
S88 


0,00 



0.00 



588.00 

las 


• 


0.00 




0.00 



0.00 



3318.00 
3,318 


3318.00 
3,318 


3318.00 


0.00 



36.92 
2,326 


0.00 



0.00 



3 6.92 
2,326 


36.92 


25.84 
1,628 


0.00 



0,00 




0.00 



25.84 
1,628 


25.94 


0.00 



36.92 
2,326 


0.00 



0.00 



36.92 
2,326 


36.92 


0.00 



32.01 
3,025 


0.00 




0.00 




32.01 
3,025 


32. C 


0.00 



22.00 
9,70? 


0.00 




0.00 



22.00 
9,702 


22. 0C 


0.00 



16.02 
505 


0.00 



0.00 



16.02 
505 


L6.02 


0.00 



24.29 

765 


0.00 




0.00 



24. 2i 

765 


24.29 


16.50 
1,040 


0.00 




0.00 



. 0.00 

c 


16.50 
1,040 


• 


17.50 
7,718 


0.00 



0.00 



0.00 



17.50 
7,718 


17.55 



L«30R 12: EBR001 E0U-* ID: E8RO01 



Currency In DOLLARS 



CREM !D! EBR001 UP8 ID: EB^l 



Tub 21 Sep 1994 U.S. Array Carpi of Engineer* TIME 10:16:01 

PROJECT EBR001; East Baton Rouge Pih Feat. - NED 

Cast Baton Rouge Pariah Feasibility Study BACKUP PACE "h 

" LABOR BACKUP •• 



• ••• TOTAL •*•* 



SRC LABOR ID D&SCRIPTION BASE OVERTM TXS/1MS FRNG TRVL RATE UOM UPDATE DEFAULT 



LABOR ID: EBR001 EQUIP ID: EBR001 Currency In DOLLARS CREW ID: EBR001 OTB ID: EBR001 



Tu« 27 Sep 1994 



U.S. Amy Corpi of Engineer! 

PROJECT EBROOll Eaat Baton Rouge Pah Fhi. - NED 

Eaat Baton Rouge Pariah Fusibility Study 

** LABOR BACKUP - LEVEL S ** 



TIKE 10:16:01 



BACKUP PACE 



SAC LABOR 10 



DESCRIPTION 



base overtm txs/ihs rmc trvl 



RATE UCM UPDATE 



***• TOTAL ••*• 
DEFAULT HOURS 



A 0603 7102 01. Fencing - barbed vire 
USR LABM LABORER 

USR PEOTRACTOR PEQ-tractor 



9. 57 


16. 71 


40.0% ,1.03 


0.00 


16 .67 HR 


02/10/93 


0.00 


ei 


9,50 


16.7* 


40.0% 1.48 


0.00 


17.00 HR 


01/21/93 


0.00 


H 



A 06037302 01. Planting Timi 
USR LABM LABORER 

USR PEOTRACTOR rEO-t rector 



9.57 


16. 7t 


40.0% 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


30 


9.50 


16.7% 


40.0% 


1.4B 


0.00 


17.00 HR 


01/21/93 


0.00 


30 



A 09010101 01. 
USR CARH 

USR CMNM 
USR FQREMAN3 
USR IRNM 
USD LABM 
USR PEOM 
USR TRKM 



Mob i Demob 

CARPENTER 

CEMENT MASON 

foreman 3 *26.50/hr 

IRONWORKER 

LABORER 

PEO-ALL EXCPT DRGLNE 

TRUCK DRIVER 



15.00 


16.7% 


40.0% 


1.54 


0.00 


26.01 HR 


01/27/93 


0.00 


10 


13.22 


16.7% 


40.0% 


1.67 


0.00 


23.26 HR 


01/21/93 


0.00 


80 


26.50 


0.0% 


0.0% 


0.00 


0.00 


26.50 HR 


01/21/93 


O.00 


ioo 


14.54 


16.7% 


40.0% 


2.43 


0.00 


26.18 HR 


01/21/93 


0.00 


20 


9.57 


16.7% 


40.0% 


1.03 


0.00 


16.67 HR 


02/10/93 


o.oo 


2BD 


14.31 


16.7% 


40.0% 


2.46 


0.00 


25. B4 HR 


01/21/93 


0.00 


340 


9.95 


16.7% 


40.0% 


1.25 


0.00 


17. SO HR 


03/29/93 


0.00 


600 



A 09011502 01. Clearing and Snagging 

USR FOREMAN3 foreman 3 S26.50/hr 

USR LABM LABORER 

USR PE0M PEO-ALL EXCPT DRGLNE 



26.50 


0.01 


O.0I 


0.0D 


0.00 


9.57 


16.7% 


40.0% 


1.03 


0.00 


14.31 


16.7% 


40.0% 


2.46 


0.00 



26.50 HR 01/21/93 0.00 

16.67 HR 02/10/93 0.DD 

25.64 HR 01/21/93 0.00 



4 B0 



A 09011502 02. Clearing for Channel Dredging 

USR FOREMAN 3 foreman 3 S26.50/hr 26.50 0.0% 0.0% 

USR LABM LABORER 9.57 16.7% 40.0% 

USR PEOM PEO-ALL EXCPT DRGLNE 14.31 16.7% 40.0% 



0.00 


0.00 


26.50 HR 


01/21/93 


0.00 


140 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


940 


2.46 


0.00 


25.64 hr 


01/21/93 


0.00 


2B20 



A 09011502 03. 
USR FOREMAN3 
USR LABM 
USR OILM 
USR PEOM 
USR TRKM 



Excavation 

foreman 3 *2G.50/hr 

LABORER 

OILER 

PEO-ALL EXCPT DRGLNE 

TSUCK DRIVER 



26.50 


0.0% 


0.0% 


0.00 


0.00 


9.57 


16.7% 


40.0% 


1.03 


0.00 


B.59 


16. 7% 


40.0% 


2.47 


o.oo 


14.31 


16.7% 


40.0% 


2.46 


0.00 


9.95 


16.7% 


40.0% 


1.25 


0.00 



26.50 HR 01/21/93 0.00 1155 

16.67 HR 02/10/93 0.00 2310 

1C.50 RR 01/19/93 0.00 1155 

25.84 HR 01/21/93 0.00 2888 

17.50 MR 03/29/93 0.00 10973 



A 09013002 01. 
USR LABM 

USR PEOM 



niter Drain Fabric 

LABORER 

PEO-ALL EXCPT DRGLNE 



9.57 16.7% 40.0% 1.01 0.00 16.67 HR 02/10/93 0.00 92 

14.31 16.7% 40.0% 2.4 6 0.00 25.84 HR 01/21/93 0.00 46 



A 09013002 02. 
OER FOREMAN3 
USR LABM 
USR OILM 
USR PEOM 
USR TRKM 



•and (8* thick) 

foreman 3 *26.S0/hr 

LABORER 

OILER 

PEO-ALL EXCPT DRGLNE 

TRUCK DRIVER 



26.50 0.0% 0.0% 0.00 0.00 

9.57 16.7% 40.0% 1.03 0.00 

8.59 16.7% 40.0% 2.47 0.00 

14.31 16.7% 40.0% 2.46 0.00 

9.95 16.7% 40.0% 1.25 0.00 



26.50 HR 01/21/93 

16.67 BR 02/10/93 

16.50 HR 01/19/93 

25.84 HR 01/21/93 

17.50 HR 03/29/93 



0.00 


1 


0.00 


2 


o.oo 


1 


0.00 


3 


o.oo 


10 



A 09013002 03. 
USR FOREMAN3 
USR LABM 
USR OILM 
USR PEOM 
USR TRKM 



riprap 16" - dry placement 

for«aan 3 826.50/hr 

LABORER 

OILER 

PEO-ALL EXCPT DRGLNE 

TRUCK DRIVER 



26.50 


0.0% 


0.0% 


0.00 


0.00 


9.57 


16.7% 


40.0% 


1.03 


0.00 


8.59 


16.7% 


40.0% 


2.47 


0.00 


14.31 


16.7% 


40.0% 


2.46 


0.00 


9.95 


16.7% 


40.0% 


1.25 


0.00 



26.50 HR 01/21/93 O.OO 

16.67 HR 02/IO/93 0.00 

16.50 HR 01/19/93 0.00 20 

25.84 HR 01/21/93 0.00 20 

17.50 HR 03/29/93 O.OO 50 



LABOR ID: EBR001 



EQUIP ID! E1K001 



Currency in DOLLARS 



CREH ID: EBR001 UPB ID: EBR001 



Tu* 21 Sap 1994 



U.S. Army Corp* of Englneeri 

PROJECT EBR001; East Baton Rouge Pah f'eai . - NED 

East Baton Rouga Pariah Faaiibility Study 

•* LABOR BACKUP - LEVEL 6 ** 



TIME 10:16:01 
BACKUP PACE * 



sac LAW* ID 



DTSCH1PT10H 



BASE OVERTM TXS/INS FRNC TRVL 



RATE UOH UPDATE 



• ••• T0TA1 *"•*" 
DEFAULT 1CUIRS 



A 09013003 01. 

A 09013Q03 02. 

A 09013003 03. 
USR CARM 
USR CMNM 
USR FOREMAN3 
USR IRKM 
USR LABM 
USR PEOM 
USR TRKK 



1 FT U-fraa* Baie Slab 

1 FT u-fraii« wall 

Channel Mall Fa-mmant (4-) 

CARPENTER 

CEMENT MASON 

foraann 3 »26.50/hr 

IRONWORKER 

LABORER 

PEO-A1L EXCPT DftCLNE 

TRUCK DRIVER 



IS. 00 


16.7% 


40.0% 


1.54 


0.00 


26.04 HR 


01/27/93 


0.00 


I 


13.22 


16.1* 


40.0% 


1.67 


0.00 


23.26 HR 


01/21/93 


0.00 


16 


26.50 


0.0% 


0.0% 


0.00 


0.00 


26.50 HR 


01/21/93 


coo 


2 


14.54 


1«.7% 


40.0% 


2.43 


0.00 


26.18 HR 


01/21/93 


0.00 


9 


9.57 


16.7% 


40.0% 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


H 


14.31 


16.7% 


40.0% 


2.46 


0.00 


25.84 HR 


01/21/93 


0.00 


U 


9.95 


16.7% 


40.0% 


1.25 


0.00 


17.50 HR 


03/29/93 


0.00 


1 



A 09U13003 04. 
USR CARM 
USR CMNM 
DSR FOREMAN3 
USR IRNM 
USR LABM 
USR PEOM 
"!SR TRKM 



Chan rial Mall Pavement (6-) 
CARPENTER 
CEMENT MASON 
forirun 3 *26.5Q/hr 

IRONWORKER 

LABORER 

PEO-ALL EXCPT DRGLNE 

TRUCK DRIVER 



15.00 
13.22 
26.50 
14.54 

9.51 
14.31 

9.95 



16.7% 
16.7% 
0.0% 
16.7% 
16.7* 
16.7% 
IC.7% 



40.0% 
40.0% 
0.0% 
40.0% 
40.0% 
40.0% 
40.0% 



1.54 

1.67 

□ .□0 
2.43 
1.03 
2.46 

1.25 



0.00 
0,00 
0.00 
0.00 
0.00 
0.00 
0.00 



26.04 HR 
23.26 HR 
26.50 HR 
26.18 HR 
16.67 HR 
25. B4 HR 
17.50 HR 



01/27/93 
01/21/93 
01/21/93 
01/21/93 
02/10/93 
01/21/93 
03/29/93 



0.00 
0.00 
0.00 
0.00 
0.00 
0.00 
0.00 



2 

Jl 
2 
9 

46 
S 
1 



A 09013003 05. 
USR CARM 
USR CMNM 
USR FOREMAN 3 
USR IRNM 
USR LABM 
USR PEOM 
USR TRKK 



Channel Mall Pavement (6"} 

CARPENTER 

CEMENT MASON 

foreman 3 »26.50/hr 

IRONWORKER 

LABORER 

PEO-ALL EXCPT DRGLNE 

TRUCK DRIVER 



15.00 


16.7% 


40.0% 


1.54 


0.00 


26.04 HR 


01/27/93 


0.00 


2 


13.22 


16.7% 


40.0% 


1.67 


0.00 


23.26 HR 


01/21/93 


0.00 


38 


26.50 


0.0% 


0.0% 


0.00 


0.00 


26.50 HR 


01/21/93 


O.00 


3 


14.54 


16.7% 


40.0% 


2.43 


0.00 


26.18 HR 


01/21/93 


0.00 


HO 


9.51 


16.7% 


40.0% 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


«4 


14.31 


16.7% 


40.0% 


2.46 


0.00 


25.84 HR 


01/21/93 


0.00 


12 


9.95 


16.7% 


4 0.0% 


1.25 


0.00 


17.50 HR 


03/29/93 


0.00 


I 



A 09019905 01. Fanca (chain link) 
USR LABM LABORER 



9.57 



16.7% 40.0% 1.03 0.00 16.67 HR 02/10/93 



0.00 



■ja- 



A 09019906 01. Aaatha-tlc Tr«* Planting 

USR F0REMAN3 foreman 3 »2S.50/hr 

U5R LABM LABORER 

USR TRKM TRUCK DRIVER 



26.50 0.0% 0.0% 0.00 0.00 26.50 HR 01/21/93 0.00 35 
9.57 16.7% 40.0% 1.03 0.00 16.(7 HR 02/10/93 0.00 149 
9.95 16.7% 40.0% 1.25 O.'OO 11.50 HR 03/29/93 0.00 35 



A 09019906 02. Aeachetlc Shrub Planting 

USR FOREMAN3 foreman 3 426.50/hr 

USR LABM LABORER 

USR TRKM TRUCK DRIVER 



26.50 


0.0% 


0.0% 


0.00 


0.00 


9.51 


16.7% 


40.0% 


1.03 


o.oo 


9.95 


16.7% 


40.0% 


1.25 


0.00 



26.50 HR 01/21/93 0.00 5* 
16.67 HR 02/10/93 0.00 23$ 
17.50 HR 03/29/93 0.00 i* 



B 06037102 01. Fencing - barbed wire 

USR LABM LABORER 

USR PEOTRACTOR PEO-t ractor 

i 

B 06037302 01. Planting Tr.si 

USR LABM LABORER 

USR PEOTRACTOR PEO- tractor 



9.S7 


16.71 


40.0% 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


111 


9.50 


16.7% 


40.0% 


1.48 


0.00 


17.00 HR 


01/21/93 


0.00 


JP1 



9.57 


16.7% 


4 0.0% 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


139 


9.50 


16.7% 


40.0% 


1.48 


0.00 


17.00 HR 


01/21/93 


0.00 


131 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW IDt EBR001 UPB ID: EBR001 



Tue 27 Sap 1994 



U.S. Army Corps of Engineer* 

PROJECT EBROOl; East Baton Rouge Psh Fas*. - NED 

East Bacon Rouge Pariah Feasibility Study 

** LABOR BACKUP - LEVEL 6 •* 



TIME 10:lt-ai 
BACKUP PACE 1 



SRC LABOR ID 



DESCRIPTION 



BASE OVERTH TXS/INS TRNG TRVL 



RATE UOM UPDATE 



"*• TOTAL ••*• 
DEFAULT HOURS 



B 09010101 01. 
USR CARM 
U3R awn 
USR FOREMAN 3 
USR IRNM 
USR LMH 
USR PEOM 
USR TRKM 



Mob t Deaob 

CARPEKTER 

CEMENT MASON 

foreman 3 *26.50/hr 

IRONWORKER 

LABORER 

PEO-ALL EXCPT DRGLNE 

TRUCK DRIVER 



IS. 00 16.7% 40.0* '1.54 0.00 26.04 HR 01/27/93 O.00 200 

13.22 It. 7* 40.04) 1.67 0.00 23.26 KR 01/21/93 0.00 400 

26.50 0.0% 0.0% 0.00 COO 26.50 KR 01/21/93 0.00 500 

14.54 16.71 40.0% 2.43 0.00 26. IB HR 01/21/93 0.00 100 

9.57 16.79 40.01 1.03 0.00 16.67 HR 02/10/93 0.00 1600 

14.31 16.71 40.01 2.46 0.00 25.84 HR 01/21/93 0.00 1SD0 

9.95 16.7% 40.0% 1.25 0.00 17.50 HR 03/29/93 0.00 3100 



■ 09011502 01. Clearing (or Channel Dredging 
USR FOREMAH3 foreman 3 326.50/hE 
USR LABM LABORER 
USR PEOM PEO-ALL EXCPT DRGLNE 



26.50 


0.0% 


0.0% 


0.00 


0.00 


9.57 


16.7% 


40.0% 


1.03 


0.00 


14.31 


16.7% 


40.0% 


2.46 


0.00 



26.50 HR 01/21/93 0.00 2720 
16.67 HR 02/10/93 0.00 2725 
25. B4 HR 01/21/93 0.00 B160 



6 09011502 02. Degrading, hauling, shaping 16ml 
USR FOREMAN] foreman 3 S26.S0/hr 
USR LABM LABORER 
DSD OILM OILER 

USR PEOM PEO-ALL EXCPT DRGLNE 
USR TRKM TRUCK DRIVER 



26.50 


0.0% 


0.01 


0.00 


0.00 


9.57 


16.7% 


40.01 


1.03 


0.00 


a. 59 


16.71 


40.01 


2.47 


0.00 


14.31 


16.71 


40.01 


2.46 


0.00 


9.95 


16.71 


40.01 


1.25 


o.oo 



26.50 HR 01/21/93 0.00 

16.67 KR 02/10/93 0.00 

16.50 HR 01/19/93 0.00 

25.64 KR 01/21/93 0.00 

17.50 HR 03/29/93 0.00 



2377 
4754 
1321 



B 09011502 03. Clearing and Snagging 

USR FOREMAN3 foraoian 3 *26.50/hx 

USR LABM LABORER 

U5R PEOM PEO-ALL EXCPT DRGLNE 



26.50 

9.57 

14.31 



0.01 0.01 

16.71 40.01 
16.71 40.01 



0.00 


0.00 


26.50 HR 


01/21/93 


0.00 


ISO 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


180 


2.46 


0.00 


25.64 HR 


01/21/93 


0.00 


540 



B 09013002 01. 
05R FOREMAN 3 
USR LABM 
USR OILM 
USR PEOM 
USR TRKM 



sand (a- thick) 

foraman 3 426.50/hr 

LABORER 

OILER 

PEO-ALL EXCPT DRGLNE 

TRUCK DRIVER 



26.50 


0.0% 


0.0% 


0.00 


0.00 


9.57 


IS. 7% 


40.0% 


1.03 


0.00 


6.59 


16.7% 


40.0% 


2.47 


0.00 


14.31 


16.71 


40.0% 


2.46 


0.00 


9.95 


16.7% 


40.0% 


1.25 


0.00 



26.50 KR 01/21/93 0.00 400 

16.67 KR 02/10/93 0.00 BOO 

16.50 HR 01/19/93 0.00 400 

25. 84 HR 01/21/93 0.00 1200 

17.50 HR 03/29/93 0.00 12600 



B 09013002 02. Filter Drain Fabric 
USR LABM LABORER 

USR PEOM PEO-ALL EXCPT DRGLNE 



9.57 16.71 40.01 1.03 0.00 16.67 HR 02/10/93 0.00 5981 

14.31 16.71 40.01 2.46 0.00 25.84 HR 01/21/93 0.00 2991 



B 09013002 03. Fuaeplug Dam 
USR PEOM PEO-ALL EXCPT DRGLNE 



14.31 



16.71 40.01 2.46 0.00 25.84 HR 01/21/93 



0.00 



900 



B 09013003 01. 
USR CARM 

USR CMNM 
USR FOREMAN3 
USR LABM 
USR PEOM 
USR TRKM 



Cutoff Hall 

CARPENTER 

CEMENT MASON 

foreman 3 $26.50/hr 

LABORER 

PEO-ALL EXCPT DRGLNE 

TRUCK DRIVER 



15.00 

13.22 

26.50 

9.57 

14.31 
9.95 



16.7% 
16.7% 
0.0% 
16.7% 
16.7% 
16.71 



40.0% 
40.0% 
0.0% 
40.0% 
40.0% 
40.0% 



1.54 
1.67 
0.00 
1.03 
2.46 
1.25 



0.00 
0.00 
0.00 
0.00 
0.00 
0.00 



26.04 HR 
23.26 HR 

26.50 HR 
16.67 HR 
25. B4 HR- 

17.50 KR 



01/27/93 
01/21/93 
01/21/93 
02/10/93 
01/21/93 
03/29/93 



0.00 
0.00 
0.00 
0.00 
0.00 
0.00 



4506 
1916 
192 
1916 
33 



B 09013003 02. Channel Mall Pavement (4>) 
B 09013003 03. Channel Wall Pavement (6") 
B 09013003 04. Channel Wall Pavement (8*) 



LAB0H ID; EBR001 



EQUIP ID: EBROOl 



Currency in DOLLARS 



CREW ID: EBROOl UPB ID: EBRDGl 



Tub 27 Sap 1994 



U.S. Array Corps of Engineers 

PROJECT EBR001: East Baton Rouge Pih Faai. - NED 

Eait Baton Rouge Pariah Feasibility Study 

*• LABOR BACKUP - LEVEL 6 •* 



TIME IOjUmDJ 



BACKUP PACE 



SRC LABOR ID 



DESCRIPTION 



BASE OVERT* TXS/INS FRNG TRVL 



RATE UOM UPDATE 



. ... TOTAL •*■*• 
DEFAULT BOUIRS 



B 09013003 OS. drain ditch 

B 09019905 01. Fane* (chain link} 
USR LABM LABORER 



9.57 



16.7% 40.0* 1.03 0.00 16.67 KR 02/10/93 



0.00 



102M) 



B 09019906 01. Aatthatic Traa Planting 

USR FOREMAN3 foreman 3 S2».50/hr 

USR LABM LABORER 

USR TRKM TRUCK DRIVER 



26.50 0.0% 

9.57 16.7% 

9.95 IC.7% 



0.0% 


0.00 


0.00 


26.50 HR 


01/21/93 


0.00 


m 


40.0% 


1.03 


0.00 


1C.C7 HR 


02/10/93 


O.00 


240 


40.0% 


1.25 


0.00 


17.50 HR 


03/29/93 


0.00 


to 



B 09019906 02. Aesthetic Shrub Planting 
USR FDREMAN3 foreman 3 S26.50/hr 

USR LABM LABORER 

USR TRKM TRUCK DRIVER 



26.50 0.0% 

9.57 16.7% 

9.95 16.7% 



0.0% 


0.00 


0.00 


26.50 HR 


01/21/93 


0.00 


too 


40.0% 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


«oo 


40.0% 


1.25 


0.00 


17.50 HR 


03/29/93 


0.00 


100 



B 14002202 02. Bridge - 10' x 50' 
USR FOREMAN3 foreman 3 S26.50/hr 

USR 1RKM IRONWORKER 

USR LABM LABORER 



26.50 0.0% 0.0% 0.00 0.00 26.50 HR 01/21/93 0.00 10 

14.54 16.7% 40.0% 2.43 0.00 26. IB HR 01/21/93 0.00 20 

9.57 16.7% 40.0% 1.03 0.00 16.67 HR 02/10/93 0.00 20 



»B 14002202 03. Bridge - 10' w 150' 
SR FOREMAN3 foreman 3 *26,50/hr 

USR IRNM IRONWORKER 

USR LABM LABORER 



26.50 


0.0% 


0.0% 


0.00 


0.00 


26.50 HR 


01/21/93 


0.00 


10 


14.54 


16.7% 


40.0% 


2.43 


0.00 


26.18 HR 


01/21/93 


0.00 


20 


9.57 


16.7% 


40.0% 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


20 



B 14002202 04. Signs I Markers 
USR CARM CARPENTER 

USR LABM LABORER 



15.00 


16.7% 


40.0% 


1.54 


O.OO 


26.04 KR 


01/27/93 


0.00 


10 


9.57 


16.7% 


40.0% 


1.03 


O.OO 


16.67 KR 


02/10/93 


0.00 


ID 



B 14002202 05. 

'JSR FOREMAN! 

JSR LABM 
JSR TRKM 



Trees 

foreman 3 426.50/h.r 

LABORER 

TRUCK DRIVER 



26.50 0.0% 

9.57 16.7% 

9.95 16.7% 



0.0% 0.00 0.00 26.50 KR 01/21/93 0.00 148 

40.0% 1.03 O.OO 16.67 KR 02/10/93 0.00 5*1 

40.0% 1.25 0.00 17.50 KR 03/29/93 0.00 141 



B 14002202 06. Fence («' 
JSR CARM CARPENTER 

J5R LABM LABORER 



15.00 


16.7% 


40.0% 


1.54 


0.00 


26.04 HR 


01/27/93 


0.00 


2100 


9.57 


16.7% 


40.0% 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


«90D 



C 06037102 01. Fencing - barbed wire 
JSR LABM LABORER 

JSR PEOTRACTOR PEO-tcactOr 



9.57 


16.7% 


40.0% 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


419 


9.50 


16.7% 


40.0% 


1.48 


0.00 


17.00 KR 


01/21/93 


0.00 


419 



C 06037302 01. Planting Trees 
ISR LABM LABORER 

1SR PEOTRACTOR PEO-tractor 



9.57 


16.7% 


40.0% 


1.03 


0,00 


16.67 HR 


02/10/93 


0.00 


154 


9.50 


16.7% 


40.0% 


1.4B 


0.00 


17.00 HR 


01/21/93 


0.00 


151 



C 09010101 01. 
IfR CARM 
reR CMNM 
USR T0REMAN3 
USR IRNM 
USR LABM 



Mob t Demob 
CARPENTER 
CEMENT MASON 

foreman 3 J26.SC/hr 

IRONWORKER 

LABORER 



15.00 


16.7% 


40.0% 


1.54 


0.00 


13.22 


16.7% 


40.0% 


1.67 


0.00 


26.50 


0.0% 


0.0% 


0.00 


0.00 


14.54 


16.7% 


4 0.0% 


2.43 


0.00 


9.57 


16.7% 


40.0% 


1.03 


0.00 



26.04 HR 01/27/93 0.00 100 

23.26 HR 01/21/93 O.OO 200 

26.50 KR 01/21/93 0.00 200 

26. IB KR 01/21/93 0.00 50 

16.67 HR 02/10/93 0.00 BOO 



LABOR ID: EBR001 



EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tim 27 Sep 1994 



U.S. Amy Corp* of Engineer! 

PROJECT EBR001: Eaat Bacon Rouge Pah Fill. - NED 

Eaat Baton Rouge Pariah Fea«ibillty Study 

*• LABOR BACKUP - LEVEL 6 ** 



TIME 10:16:01 
BACKUP PAGE " % 



SRC LABOR ID 



DESCRIPTION 



BASE OVERTM TXS/INS FRNC TRVL 



RATE UOM UPDATE 



.... TOTAL ***• 
DEFAULT HOURS 



USR PEOH 

USR TRKM 



PEO-ALL EXCFT DRGLNE 
TRUCK DRIVER 



4.31 


16.7* 


4 0.01 


2.46 


0.00 


25.84 HP. 


01/21/93 


0.00 


700 


9.95 


16.7* 


40. 0* 


,1.25 


0.00 


17.50 KR 


03/29/93 


0.00 


1450 



C 09011502 01. Clearing for Channel Dredging 

USR FOREMAN3 foreman 3 S26,50/hr 26.50 

U5R LABM LABORER 9.S7 

OSR PEOM PEO-ALL EXCPT DRGLNE 14.31 



0.0* 0.0* 0.00 0.00 
16.7* 40.0* 1.03 0.00 
16.7* 40.0* 2.46 0.00 



26.50 HR 01/21/93 
16.67 HR 02/10/93 
25.84 HR 01/21/93 



0.00 


44O0 


0.00 


4400 


0.00 


1320D 



C 09011502 02. 
USR rOREHAN3 
USR LABM 
USR OILM 
USR PEOM 
USR TRKM 



Excavation 

foreman 3 •26.50/hr 

LABORER 

OILER 

PEO-ALL EXCPT DRGLNE 

TRUCK DRIVER 



26. SO 0.0* 0.0* 0.00 0.00 26,50 HR 01/21/93 0-00 2172 

9.S7 16.7* 40.0* 1.03 0.00 16.67 HR 02/10/93 O.OO 4344 

8.59 16.7* 40.0* 2.47 0.00 16.50 HR 01/19/93 0.00 2172 

14.31 16.7* 40.0* 2.46 0.00 25.84 HR 01/21/93 0.00 6516 

9.95 16.7* 40.0* 1.25 0.00 17,50 HR 03/29/93 0.00 46698 



C 09013002 01. Geotextile Mat Turf Reinforcamnt 

USA F0REMAN3 foreman 3 S26.SO/hr 

USR LABM LABORER 

OSR PEOM PEO-ALL EXCFT DRGLNE 



26.50 


0.0* 


0.01 


0.00 


0.00 


9.57 


16.7* 


40.0* 


1.03 


0.00 


14.31 


16.7* 


40.0* 


2.46 


0.00 



26.50 HR 01/21/93 O.OO 1090 
16.67 HR 02/10/93 0.00 5451 
25.84 HR 01/21/93 0.00 1090 



C 09013002 02. 
USR DOPM 
USR FOREMAN 3 
USR FOREHAN4 
U5R LABM 
USR OILM 
USR PEOM 
USR TRKM 



R-90 Stone 

PEO DRAGLINE 

forerun 3 S26.50/hr 

foreman 4 (27.00/hr 

LABORER 

OILER 

PEO-ALL EXCPT DRGLNE 

TRUCK DRIVER 



14.81 


16.7* 


4 0.0* 


2.63 


0.00 


26.82 HR 


01/21/93 


0.00 


579 


26.50 


0.0* 


0.0* 


0.00 


0.00 


26.50 HR 


01/21/93 


0.00 


579 


27.00 


0.01 


0.0* 


0.00 


0.00 


27.00 HR 


01/21/93 


0.00 


579 


9.57 


16.71 


40.0* 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


1157 


8.59 


16.71 


40.0* 


2.47 


0.00 


16.50 HR 


01/19/93 


0.00 


579 


14.31 


16.71 


4 0.0* 


2.46 


0.00 


25.84 HR 


01/21/93 


0.00 


1157 


9.95 


16.7* 


40.0* 


1.2S 


0.00 


17.50 HR 


03/29/93 


0.00 


7523 



C 09013002 03. Hydrcmulch 
USR LABM LABORER 



9.57 



16.7* 40.0* 1.03 0.00 16.67 HR 02/10/93 



0.00 



716 



C 09013002 04. 
USR FOREMAN 3 
OSR LABM 
USR OILM 
USR PEOM 
USR TRKM 



Excavation for atone 

foreman 3 (26.50/hr 

LABORER 

OILER 

PEO-ALL EXCPT DRGLNE 

TRUCK DRIVER 



26.50 


0.0* 


0.0* 


0.00 


0.00 


9.57 


16.7* 


40.0* 


1.03 


0.00 


8.59 


16.7* 


40.0* 


2.47 


0.00 


14.31 


16.7* 


40.0* 


2.46 


0.00 


9.95 


16.7* 


40.0* 


1.25 


O.OO 



26.50 KR 01/21/93 0.00 362 

16.67 HR 02/10/93 0.00 724 

16.50 KR 01/19/93 0.00 362 

25.84 HR 01/21/93 0.00 1086 

17.50 HR 03/29/93 0.00 77B3 



C 09013002 05. ruaeplug Demi 
USR PEOM PEO-ALL EXCPT DRGLNE 



14.31 



16.7* 40.0* 2.46 0.00 25.84 HR 01/21/93 



0.00 



650 



C 09019906 01, Aeathetlc Tree Planting 

USR FOREMAN 3 foreman 3 S26.S0/hr 

USR LABH LABORER 

USR TRKM TRUCK DRIVER 



16.50 


0.0* 


0.0* 


0.00 


0.00 


9.57 


16.7* 


40.0* 


1.03 


0.00 


9.95 


16.7* 


40.0* 


1.25 


0.00 



26.50 HR 01/21/93 0.00 150 
16.67 HR 02/10/93 0.00 COO 
17.50 KR 03/29/93 0.00 1|0, 



D 06037102 01. Fencing - barbed wire 
USR LABM LABORER 
USR PEOTRACTOR PEO-tractor 



9.57 


16.7* 


40.01 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


365 


9.50 


16.7* 


4 0.01 


1.48 


0.00 


17.00 HR 


01/21/93 


0.00 


365 



LABOR ID: EBR001 



EQUIP ID: EBRC01 



Currency In DOLLARS 



CREH ID: EBR001 UPB ID: EBR0Q1 



Tua 27 Sep 1994 



U.S. Army Corp* of Engineer! 

PROJECT EBR001: Ea*t Baton Rouge Pah Feae. - NED 

Eait Baton Rouge Pariah reaalbillty Study 

** LABOR BACKUP - LEVEL 6 ** 



TIME 10:14. :0! 
BACKUP PACE 7 



SRC LABOR 10 



DESCRIPTION 



BASE 



OVERTM TXS/INS DWG TRVL 



RATE UOM UPDATE 



**** TOTAL **** 
DEFAULT BOERS 



D 0*037302 01. Planting Treaa 
USR LABK LABORER 

USR PEOTRACTOR PEO- tractor 



9.S7 


IS. 7% 


4 0.0% 


,1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


134 


9.50 


16.7% 


40.0% 


1.48 


0.00 


17.00 HR 


01/21/93 


0.00 


134, 



D 09010101 01. 
USR FOREMAN] 
USR LABK 
USR PE0M 
USR TRKM 



Hob t Demob 

foreman 3 l2«.50/hr 

LABORER 

PEO-ALL EXCPT DRGLNE 
TRUCK DRIVER 



26.50 


0.0% 


0.0% 


0.00 


0.00 


9.57 


It. 7% 


40.0% 


1.03 


0.00 


14.31 


K.7% 


40.0% 


2.46 


0.00 


9.95 


16.7% 


40.0% 


1.25 


0.00 



26.50 HR 01/21/93 0.00 MO 

It. 67 HR 02/10/93 0.00 «« 

25.64 HR 01/21/93 0.00 MO 

17.50 HR 03/29/93 O.O0 M0 



D 09011502 01. Clearing for Channel Dredging 
USR foreman 3 foreman 3 *26.50/hr 

USR LABM LABORER 

USR PEOM PEO-ALL EXCPT DRGLNE 



26.50 


0.0% 


0.0% 


0.00 


0.00 


9.57 


It. 7% 


40.0% 


1.03 


o.oo 


14.31 


16.7% 


40.0% 


2.46 


0.00 



26.50 HR 01/21/93 0.00 32>SD 

16.67 HR 02/10/93 0.00 HBO 

25.64 HR 01/21/93 O.OO M4D 



D 09011502 02. 

usr foreman: 

USR LABM 

USR OILM 
USR PEOM 
BsR TRKM 

D 09013002 01. 
USR FOREMAN] 
USR LABK 
USR PEOM 



Excavation 

foreman 3 126.50/hr 

LABORER 

OILER 

PEO-ALL EXCPT DRGLNE 

TRUCK DRIVER 

Gaoteatlle Mat Turf Ralnforcemnt 

foreman 3 »2f.50/hr 

LABORER 

PEO-ALL CXCFT DRGLNE 



26.50 
9.57 
8.59 

14.31 
9.95 



0.0% 0.0% 

16.7% 40.01 
If. 7% 40.0% 



16.7% 
It. 7% 



0.00 
1.03 
2.47 



40.0% 2.46 
40.0% 1.25 



0.00 
0.00 
0.00 
D.OD 
0.00 



26.50 


0.0% 


0.0% 


0.00 


0.00 


9.57 


16.7% 


40.0% 


1.03 


0.00 


14.31 


It. 7% 


40.0% 


2.46 


0.00 



26.50 HR 01/21/93 0.00 1S91 

16.67 HR 02/10/93 0.00 3482 

16.50 HR 01/19/93 0.00 1991 

25.84 HR 01/21/93 O.OO 5»73 

17.50 HR 03/29/93 O.OD 1*870 



26.50 HR 01/21/93 0.00 1774 

16.67 HR 02/10/93 0.00 IB70 

25. B4 HR 01/21/93 0-00 1T74 



D 09013002 02. 
USR DOPM 
USR FOREMAN 3 
USR FOREMAN* 
USR LABM 
USR OILM 
USR PEOM 
USR TRKM 



R-90 Stone 

PEO DRAGLINE 

foreman 3 126.50/hr 

foreman 4 (27.00/hr 

LABORER 

OILER 

PEO-ALL EXCPT DRGLNE 

TRUCK DRIVER 



14.81 


16.7% 


4 0.0% 


2.63 


0.00 


26.82 HR 


01/21/93 


0.00 


«12v 


26.50 


0.0% 


0.0% 


0.00 


0.00 


26.50 HR 


01/21/93 


0.00 


612 


27.00 


O.OI 


0.0% 


0.00 


0.00 


27.00 HR 


01/21/93 


O.OO 


•33 


9.57 


16.7% 


40.0% 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


1225 


6.59 


It. 7% 


40.0% 


2.47 


0.00 


16.50 HR 


01/19/93 


0.00 


612 


14.31 


16.7% 


40.0% 


2.46 


0.00 


25.64 HR 


01/21/93 


0.00 


1225 


9.95 


16.7% 


40.0% 


1.25 


0.00 


17.50 HR 


03/29/93 


0.00 


(71) 



D 09013002 03. Mydromulch 
USR LABK LABORER 



9.57 



16.7% 40.0% 1.03 0.00 16.67 HR 02/10/93 



0.00 



1226 



09013002 04. 
USR FOREMAN 3 
USR LABM 
USR OILM 
USR PEOM 
USR TRKM 



Excavation for atone 

foreman 3 »26.S0/hr 

LABORER 

OILER 

PEO-ALL EXCPT DRGLNE 

TRUCK DRIVER 



26.50 
9.S7 
8.59 

14.31 

9.95 



0.0% 0.0% 

16.7% 40.0% 

It. 7% 40.0% 

If. 7% 40.0% 

16.7% 40.01 



0.00 


0.00 


26.50 


HR 


01/21/93 


0.00 


544 


1.03 


O.OD 


16,67 


HR 


02/10/93 


O.OO 


IOM 


2.47 


0,00 


16.50 


HR 


01/19/93 


O.OO 


544 


2. Ah 


0.00 


25. M 


,HR 


01/21/93 


O.OO 


1632 


1.25 


0.00 


17.50 


HR 


03/29/93 


0.00 


788B 



a£i 09013002 05. Fuieplug Dam* 

P»R PEOM PEO-ALL EXCPT DRGLNE 



14.31 



If. 7% 40.0% 2.46 0.00 25.84 HR 01/21/93 



0.00 



650 



D 09019906 01. Aeathatic Tree Planting 
USR F0REMAN3 foreman 3 S26.50/hr 



26.50 



0.0% 



0.0% 0.00 0.00 26.50 HR 01/21/93 



0.00 



HO 



LABOR ID: EBR001 



EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID: EBR001 OTB ID: EBR001 



Tue 27 Sep 1994 



U.S. Army Corp* of Engineer* 

PROJECT EBROOli E»»t Baton Rouge Pin Faa*. - NED 

Eait Baton Rouge Parian feasibility Study 

•• LABOR BACKUP - LEVEL € *' 



TIME 10:16:01 
BACKUP PAGE 1 



IRC LABOR ID 



DESCRIPTION 



BASE OVERTH TX3/INS FRNG TRVL 



RATE UOM UPDATE 



••" TOTAL •*** 

DEFAULT HOURS 



USR LABM 
USR TRKM 



LABORER 
TRUCK DRIVER 



9.57 


IS. 7* 


40.0% 


1.03 


0.00 


1G.G7 HR 


02/10/93 


0.00 


760 


9.95 


16.71 


40.01 


,1.23 


0.00 


17.50 KB 


03/29/93 


0.00 


190 



E 06037102 01. Fencing - barbed win 
USR LABM LABORER 
USR PEOTRACTOR PEO-tractor 



9.57 


16.71 


40.01 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


108 


9.50 


16.71 


40.01 


1.4B 


0.00 


17.00 HR 


01/21/93 


0.00 


108 



E 06037302 01. Planting Trees 
USR LABM LABORER 
USR PEOTRACTOR PEO-tractor 



9.57 


16.71 


40.0% 


1.03 


0.00 


16.67 RTt 


02/10/93 


0.00 


40 


9.50 


16.71 


4 0.0% 


1.4B 


0.00 


17.00 HR 


01/21/93 


o.oo 


40 



C 09010101 01. 
USR CARM 
USR CMHM 
OSR FOREMAN3 
USR IRNH 
USR LABM 
USR PEOM 
USR TRKM 



Mob c Demob 

CARPENTER 

CEMENT MASON 

foreman 3 *26.50/hr 

IRONWORKER 

LABORER 

PEO-ALL EXCPT DRCLNE 

TRUCK DRIVER 



15.00 


16.71 


40.01 


1.54 


0.00 


26.04 HR 


01/27/93 


0.00 


60 


13.22 


16.71 


40.0% 


1.67 


0.00 


23.26 HR 


01/21/93 


0.00 


120 


26.50 


0.01 


0.01 


0.00 


0.00 


26.50 HR 


01/21/93 


0.00 


150 


14.54 


16.71 


40.01 


2.43 


0.00 


26.18 HR 


01/21/93 


0.00 


30 


9.57 


16.7% 


40.01 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


4B0 


14.31 


16.7% 


40.0% 


2.46 


0.00 


25.64 HR 


01/21/93 


0.00 


540 


9.95 


16.7% 


40.0% 


1.25 


0.00 


17.50 HR 


03/29/93 


0.00 


750 



E 09011502 01. Clearing for Channel Dredging 

USR F0REMAN3 foreman 3 *26.50/hr 26.50 0.01 0.0% 

USR LABM LABORER 9.57 16.71 40.01 

USR PEOM PEO-ALL EXCPT DRCLNE 14.31 16.7% 40.0% 



0.00 


0.00 


26.50 HR 


01/21/93 


0.00 


400 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


400 


2.46 


0.00 


25. B4 KR 


01/21/93 


0.00 


1200 



E 09011502 02. 
USR FOREMAN! 
USR LABM 
USR OILM 
USR PEOM 
USR TRKM 



Excavation 

foreman 3 (26.50/hr 

LABORER 

OILER 

PEO-ALL EXCPT DRCLNE 

TRUCK DRIVER 



26.50 
9.57 
B.S9 

14.31 

9.95 



0.0% 0.0% 

16.71 40.01 

16.7% 40.01 

16.71 40.0% 

16.7% 40.01 



0.00 


0.00 


26.50 HR 


01/21/93 


D.00 


681 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


1362 


2.47 


0.00 


16.50 HR 


01/19/93 


0.00 


6B1 


2.46 


0.00 


25.84 HR 


01/21/93 


0.00 


1703 


1.25 


0.00 


17.50 HR 


03/29/93 


0.00 


132B0 



E 09011502 03. Clearing and Snagging 

USR FOREHAN3 foreman 3 *26.50/hr 

USR LABM LABORER 

USR PEOM PEO-ALL EXCPT DRCLNE 



26.50 

9.57 

14.31 



0.01 0.0% 

16.7% 40.01 
16.71 40.01 



0.00 


0.00 


26.50 MR 


01/21/93 


0.00 


780 


1.03 


0.00 


16.67 BR 


02/10/93 


0.00 


780 


2.46 


0.00 


25.84 HR 


01/21/93 


0.00 


2340 



E 09013002 01. 
USR FOREMAN 3 
USR LABM 
USR OILM 
USR PEOM 
USR TRKM 



■and (8- thick) 

foreman 3 126.50/hr 

LABORER 

OILER 

PEO-ALL EXCPT DRCLNE 

TRUCK DRIVER 



26.50 
9.57 
B.59 

14.31 
9.95 



0.01 0.0% 

16.71 40.01 

16.71 40.0% 

16.7% 40.0% 

16.7% 40.0% 



0.00 


0.00 


26.50 HR 


01/21/93 


0.00 


11 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


126 


2.47 


0.00 


16.50 HR 


01/19/93 


0.00 


63 


2.46 


0.00 


25.84 HR 


01/21/93 


0.00 


189 


1.25 


0.00 


17.50 HR 


03/29/93 


0.00 


1607 



E 09013002 02. 
USR LABM 
OSR PEOM 



Filter Drain Fabric 

LABORER 

PEO-ALL EXCPT DRCLNE 



E 09013002 03. Fuinplug Dams 
U5R PEOM PEO-ALL EXCPT DRCLNE 



9.57 


16.71 


40.0% 


1.03 


0.00 


16.67 HR 


02/10/93 


0.00 


4.31 


16.71 


4 0.0% 


2.46 


0.00 


25. B4 HR 


01/21/93 


0.00 



14.31 



16.7% 40.0% 2.46 0.00 25.84 HR 01/21/93 



0.00 



i 



240 



LABOR TQ: EBR001 



EQUIP ID: EBRO0! 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tue 27 Sep 1994 



U.S. Army Corpi of Engineers 

PROJECT EBR001: East Baton Rouge Pih Fea». - NED 

East Baton Rouge Perish Feasibility Study 

•* LABOR BACKUP - LEVEL 6 *• 



TIKE 10:lt:01 
BACKUP PACE f 



SRC LABOR ID 



DESCRIPTIOH 



------------ - ------------ ■ , i. — . -,..., • ■ • • TOTAL ' * • * 

BASE OVERTM TXE/1NS FRNG TRVL RATE UOM UPDATE DEFAULT HOURS 



E 09013003 01. 

E 09013003 02. 

E 09013003 03. 

E 09013003 04. 

E 09013003 OS. 

E 09019902 01. 
DSR FOREMAN 3 
USR LABM 
USR OILM 
USR PEOM 
USR TRKM 



Cutoff wall 

Channel Hall Pavement (4-) 

Channel Mall Pavaraent (6") 

Channal Mall Pavement (8") 

drain ditch 

excavation 

foreman 3 (26.50/hr 

LABORER 

OILER 

PF.O-ALL EXCPT DKGLNE 

TRUCK DRIVER 



26.50 


0.0% 


0.0% 


0.00 


0.00 


9.51 


IS. 71 


40.0% 


1.03 


0.00 


S.S9 


IS. 7% 


40.0% 


2.47 


0.00 


14.31 


16. 7% 


40.0% 


2.46 


0.00 


9.95 


16. 7% 


40.0% 


1.25 


0.00 



26.50 HR 01/21/93 0.00 3* 

16.67 HR 02/10/93 0-00 76 

16.50 HR 01/19/93 0.00 3i 

25. 14 HR 01/21/93 0.00 95 

17.50 HR 03/29/93 0.00 627 



E 09019902 02. 
USR LABM 
USR PEOM 



Filter Fabric 

LABORER 

FEO-ALL EXCPT DRCLNE 



9.57 16.7% 40.0% 1.03 0.00 IS. 67 HR 02/10/93 0.00 277 

14.31 IS. 7% 40.0% 2.46 0.00 25.84 HR 01/21/93 O.00 139 



E 09019902 03. 
USR FOREMAN3 
USR LABM 

|R PEOM 

IR TRKM 



i: 



Crushed stone 

foreman 3 »26.50/hr 

LABORER 

FEO-ALL EXCPT DRGLNE 

TRUCK DRIVER 



26.50 


0.0% 


0.0% 


0,00 


0.00 


9.57 


16.7% 


40.0% 


1.03 


o.oo 


14.31 


16.7% 


4 0.0% 


2.46 


0.00 


9.95 


16.7% 


40.0% 


1.25 


0.00 



26.50 HR 01/21/93 0.00 53 

16.67 HR 02/10/93 0.00 53 

25.84 HR 01/21/93 0.00 104 

17.50 HR 03/29/93 0.00 795 



E 09019902 04. 
USR FOREMAN 3 
USR LABM 
USR OILM 
USR PEOM 
USR TRXM 



Obstruction Removal 

foreman 3 S26.50/hr 

LABORER 

OILER 

PEO-ALL EXCPT DRGLNE 

TRUCK DRIVER 



26.50 0.0% 0.0% 0.00 0.00 26.50 HR 01/21/93 0.00 S3 

9.57 IS. 7% 40.0% 1.03 0.00 16.61 HR 02/10/93 0.00 126 

8.59 16.7% 40.0% 2.47 0.00 16.50 HR 01/19/93 0.00 63 

14.31 IS. 7% 40.0% 2.46 0.00 25.84 HR 01/21/93 0.00 252 

9.95 16,7% 40.0% 1.25 0.00 17.50 HR 03/29/93 0.00 473 



E 09019905 01. Fence {chain link) 
USR LABM LABORER 



9.57 



16.7% 40.0% 1.03 0.00 1S.S7 HR 02/10/93 



0.00 



672 



E 09019906 01. Aesthetic Tree Planting 

USR FOREMAN3 foreman 3 $26.50/hr 

USR LABM LABORER 

USR TRKM TRUCK DRIVER 



26.50 


0.0% 


0.0% 


O.0Q 


0.00 


9.57 


16.7% 


40.0% 


1.03 


0.00 


9.95 


16.7% 


40.0% 


1.25 


0.00 



26.50 HR 01/21/93 0.00 22 

16.67 HR 02/10/93 0.00 87 

17.50 HR 03/29/93 0.00 22 



E 0901990S 02. Aesthetic Shrub Planting 

USR FOREMAN3 foreman 3 *26.50/hr 

USR LABM LABORER 

USR TRXM TRUCK DRIVER 



26.50 


0.0% 


0.0% 


0.00 


0.00 


9.57 


16.7% 


40.0% 


1.03 


0.00 


9.95 


IS. 7% 


40.0% 


1.25 


0.00 



26.50 HR 01/21/93 O.OO 37 

16.67 HR 02/10/93 0.00 147 

17.50 HR 03/29/93 O.0D 37 



LABOR ID: EBR001 



EQUIP ID: EBR001 



Currency in DOLLARS 



CREM ID: EBR00I UPB ID: EBR001 



Tu« 21 Sap 1994 U.S. Array Corps of Engineers TIME 10;l*i01 

PROJECT EBR001: East Baton Rouge P*h Fees. - NED 

East Baton Rouge Perish Feasibility Study BACKUP PACE 

•• EQUIPMENT BACKUP •• 



... TOTAL " 



SRC EQUIP ID DESCRIPTION DEPR CAPT FUEL TOG EQ REP TR M) TR REP TOTAL UOM HOURS 



2AB0P ID: EBR001 EQUIP ID: EBROOl Currency In DOLLARS CREM ID: EBR001 OPB ID: EBR001 



Tub 27 Sep 1994 



U.S. Army Corp* of Engineers 

PROJECT EBROOli Eamt Baton Rouge Pah Feai. - NED 

Eatt Baton Rouge Parish Feasibility Study 

•• EQUIPMENT BACKUP - LEVEL 6 •» 



TIME 10:1*V:01 



BACKUP PU£ 



11 



*. TOTJwY 

FOG EQ REP TR MR TR REP TOTAL UOH HOOKS 



EQUIP ID 



DESCRIPTION 



DEPR 



CAPT 



FTJEL 



A 06037102 01. Fencing - barbed wire 
USR TRCB FARM TRACTOR JD 2355 



1.94 



1.B9 



2.29 



6.12 HR 



11 



A 06037302 01. Planting Traaa 
OSR TRCB TARM TRACTOR JD 2355 



1.94 



1.B9 



2.29 



6.12 HR 



A O9010I01 01. 
USR AIRF 
OSR BKHB 
USR BKHC 
USR CHIPPER 
OSR CKNSAM 
USR CHYA 
USR CKLT 
OSR CNPV 
OSR CRNA 
USA D02A 
OSR DOES 
OSR FELA 

PSR KOTC 
SR PMPC 
OSR T30DH002 
USR TRAC 
OSR TRKA 
USR TRKH 
USR TRKI 



Mob t Daeiob 

AIR COMPRESSOR 250 CFM 
BACKHOE CAT 2 2 SB 1.25 CY 
BACXHOE CAT 235 C 2.0 CY 

chipping ma china (tree claarlng) 

chains**, Honellte 31* 

CHERRY/PICKER GROVE IS TON 

■ aalant hot ilur i pump 

CONCRETE PAVER 26* HIDE SLIPFORM 

CRAKE AMER 5299- A 60T 75' boon 

DOZER D-1 W/BLADE 

DOZER D-6 H/ BLADE 

F E LOADER CAT 953 2.0 Clf crvlr 

MOTOR GRADER CAT 12-G 

WATER PUMP 3- HOKELITE 

trencher, chain, 6"»36" 

FARM TRACTOR W/DISC J.D. 2355 

MATER TRUCK 2000 GAL 

trailer truck, 20 ey, oimtt-op 

Dump truck, 12 cy, own-op 



2.58 


2.80 


2.79 


17.54 


3.92 


15.46 


33.09 


(.77 


28.92 


25.00 






0.15 


0.32 


1.00 


11.42 


4.31 


10.57 


7.00 






24.69 


7. IS 


25.12 


16.59 


2.26 


17.16 


6.60 


3.04 


B.60 


12.10 


4.48 


15.43 


11.99 


3.52 


16.68 


11.14 


3.65 


9.50 


0.14 


0.86 


0.39 


1.55 


1.39 


1.83 


1.94 


1.89 


2.29 


4.B3 


S.2S 


5.94 


28.00 






22.00 







8.17 


HR 


23 


36.92 


HR 


1C 


68.78 


HR 


2D 


25.00 


UK 


2£ 


1.47 


HR 


40 


26.30 


HR 


23 


7.00 


HR 


■ 


56.97 


HR 


TO 


36.01 


HR 


«09 


18.24 


HR 


20 


32.01 


HR 


13 


32.19 


HR 


23 


24.29 


KR 


20 


1.39 


HR 


23 


4.77 


HR 


23 


6.12 


HR 


20 


16.02 


HR 


20 


28.00 


HR 


420 


22.00 


Hh 


IB© 



A 09011502 01. Clearing and Snagging 

USR BKHC BACKHOE CAT 235 C 2.0 CY 

OSR CHIPPER chipping machine (tree clearing) 
HSR DOZB DOZER D-6 WABLADE 

05R TELA F C LOADER CAT 953 2.0 CY crvlr 

USR SAWB CHAIN SAW - Honellte - 31- bar 



33.09 


6.77 


28.92 


25.00 






12.10 


4.48 


15.43 


11.99 


3.52 


16.68 


0.15 


0.32 


1.00 



68.78 KR 


400 


25.00 KR 


480 


32.01 KR 


8G 


32.19 KR 


490 


1.47 HR 


4SB 



A 09011502 02. Clearing for Channel Dredging 

USR BKHC BACKHOE CAT 235 C 2.0 CY 

USR CHIPPER chipping machine (tree clearing) 

USR CHNSAW chalnaav, Hooiallte 31* 

USR DOZB DOZER D-6 w/ BLADE 

USR FELA F E LOADER CAT 953 2.0 CY crvlr 



33.09 


6.77 


28.92 


25.00 






0.15 


0.32 


1.00 


12.10 


4.48 


15.43 


11.99 


3.52 


16.68 



68.78 HR 


470 


25.00 HR 


940 


1.47 HR 


940 


32.01 HR 


140 


32.19 HR 


470 



A 09011502 03. 
OSR BKHC 
USR DOZB 
USR MOTG 
USR TRKA 
kH TRKH 

A 09013002 01. 
USR CHYA 



Excavation 

BACKHOE CAT 235 C 2.0 CY 

DOZER D-6 H/BLADE 

MOTOR GRADER CAT 12-G 

MATER TRUCK 2000 GAL 

trailer truck, 20 cy, owner-op 

Filter Drain Fabric 
CHERRYPICKER GROVE IB TON 



33.09 

12.10 

11.14 

4.83 

28.00 



11.42 



6.77 


28.92 


4.48 


15.43 


3.65 


9.50 


5.25 


5.94 



68 


.78 HR 


1155 


32 


.01 HR 


1155 


2* 


.29 HR 


5T1 


11 


.02 HR 


57B 


II 


.00 HR 


10395 



4.31 



10.57 



26.30 HR 



46 



LABOR ID: EBR001 



EQUIP ID; EBR001 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: EBR001 



Tua 27 Sep 1994 



U.S. Uny Corpa of Engineers 

PROJECT EBROOl: Ease Bacon Rouge Pah Faaa. - NED 

Eait Baton Rouge Pariah Feasibility Study 

** EQUIPMENT BACKUP - LEVEL 6 •* 



TIME 10:16:01 
BACKUP PAGE ' 72 



» ______ .. T 0TA1 M 

FOG EC REP TR MR TR REP TOTAL UOM HOURS 



SRC EQUIP ID 



DESCRIPTION 



DEPR 



CAPT 



FUEL 



A 0901300? 02. (and (8" thick) 

CSR BKHB BACKHOE CAT 225B 1.2S CY 

USR DOZB DOZER D-6 H/BLADE 

OSR MOT- MOTOR GRADER CAT 12-G 

USR TRKA MATER TRUCK 2000 GAL 

U5R TRKE DUMP TRUCK 12 CT 



17.5* 


3.92 


15.46 


12.10 


4.48 


15.43 


11.14 


3.(5 


».so 


4.83 


5.25 


5.94 


(.39 


7.53 


0.19 



36.92 hr 


1 


32.01 HR 


2 


24.29 HR 


1 


1C.Q2 HR 


1 


22.11 HR 


1 



A 09013002 03. riprap 16* - dry placement 

USR BOX1 rock boa/hopper - 257 capacity 4.00 

USR CRNA CRANE AMER 5299-A 60T 75' boon 16.59 

OSR TRKH trailer truck, 20 cy, owner-op 26.00 



2.26 



17.lt 



4.00 HR 


10 


36.01 HR 


20 


2B.00 HR 


50 



A 09013003 01. 1 FT U-fr__a Baa* Slab 

A 09013003 02. 1 FT U-frama wall 

A 09013003 03. Channal Hall Pavement (4*) 

USR AIRF AIR COMPRESSOR 250 CFM 

DSR CMLT sealant hot mljter 6 pump 

USR CHPV CONCRETE PAVER 26' HIDE 5LIPFORM 

USR DG2A DOZER C-4 M/BLADE 

USR HOTS MOTOR GRADER CAT 12-G 

OSR PMPC HATER PUMP 3" HOMELITE 

USR SNOB SANDBLASTER, 14001, HOSE, 21 6crM 

USR TRCB FARM TRACTOR JD 2355 

USR TRKA MATER TRUCK 2000 GAL 



2.58 


2.80 


2.79 


7.00 






24.69 


7.16 


2S.12 


6.60 


3.04 


8.60 


11.14 


3.65 


9.50 


0.14 


0.86 


0.39 


2.46 




4.03 


1.94 


1.89 


2.29 


4.83 


5.25 


5.84 



8.17 


HR 


2 


7.00 


HR 


1 


56.97 


HR 


3 


18.24 


HR. 


3 


24.29 


HH 


| 


1.39 


HR 


f 


6.49 


HR 


1 


6.12 


HR 


3 


16.02 


HR 


I 



A 09013003 04. Channal Mall Pavamant (6-) 

USR AIRF AIR COMPRESSOR 250 CFM 

USR CMLT sea lant hot >i_er 6 pump 

USR DOZA DOZER D-4 M/BLADE 

USR M0TG MOTOR GRADER CAT 12-G 

USR PMPC HATER PUMP 3- HOKELITE 

USR SNDB BANDBLA5TER, 1400#, HOSE, 216CFM 

USR TRCB FARM TRACTOR JD 2355 

OSR TRKA HATER TRUCK 2000 GAL 



2.58 


2. BO 


2.79 


7.00 






C.fiO 


3.04 


8. 60 


11.14 


3.65 


9.50 


0.14 


0.86 


0.39 


2.46 




4.03 


1.94 


1.89 


2.29 


4.83 


5.25 


5.94 



8.17 


HR 


2 


7.00 


KR 


1 


IB. 24 


HR 


* 


24.29 


HR 


I 


1.39 


HR 


* 


6.49 


HR 


1 


6.12 


HR 


2 


16.02 


HR 


1 



A 090 13003 05. 
USR AIRF 
USR CMLT 
USR DOZA 
USR MOTS 
USR PMPC 
USR SNDB 
OSR TRCB 
USR TRKA 



Channal Mall Pavamant (6") 
AIR COMPRESSOR 250 CFM 
aaalant hot miser 6 pump 
DOZER D-4 M/BLADE 
MOTOR GRADER CAT 12-G 
MATER PUMP 3" HOMELITE 
SANDBLASTER, 14001, HOSE, 21CCFM 
FARM TRACTOR JD 2355 
MATER TRUCK 2000 GAL 



2.58 


2. 80 


2.79 


7.00 






6.60 


3.04 


8.60 


11.14 


3.65 


9.50 


0.14 


0.B6 


0.39 


2.46 




4.03 


1.94 


1.89 


2.29 


4.83 


5.2S 


5.94 



8.17 HR 


3 


7.00 KR 


1 


18.24 KR 


5 


24.29 HR 


3 


1.39 HR 


b 


6.49 HR 


1 


6.12 HR 


t 


16.02 HR 


1 



A 09019905 01. Fance (chain link) 
USR TRCB FARM TRACTOR JD 2355 



1.94 



1.89 



2.29 



6.12 HR 



A 09019906 01. Aaathatlc Traa Planting 
USR TRKD FLATBED TRUCK BX12 



3.70 



5.25 



5.20 



14.15 HR 



3b 



LABOR ID: EBROOl 



EQUTP ID: EBROOl 



Currency in DOLLARS 



CREW ID: EBROOl UPB ID: EBROOl 



Tim 27 Sap 1994 



U.S. Amy Corpa of Engineer! 

PROJECT EBROOli Eaat Baton Rouge P«h Feel. - NED 

Eait Baton Rouge Pariah Feasibility Study 

•• EQUIPMENT BACKUP - LEVEL 6 ** 



TIME 1D:1«=3U 
BACKUP PACE 13 



SRC EQUIP 10 



DESCRIPTION 



DEPR 



CAPT 



FUEL 



FOG EQ REP TR WK TR REP TOTAL UOH 



TOTAL. 



A 09019906 02. Aeithetlc Shrub Planting 
DSR TRXD FLATBED TRUCK 8X12 



3.70 



5. 25 



5.20 



14. IS HR 



B 0S0371O2 01. Fencing - barbed wire 
OSR TRCB FARM TRACTOR JD 23SS 



1.94 



1.89 



2.29 



6,12 HK 



371 



B 06037302 01. Planting TrM> 
USR TRCB FARM TRACTOR JD 23SS 



1.94 



1.B9 



2.29 



6.12 KR 



13* 



■ 09010101 01. Mob 1 Daiob 

OSR AIRF AIR COMPRESSOR 250 CFM 2.58 

USR 9KHR BACKHOE CAT 22SB 1.25 CY 17.54 

USR BKHC BACKHOE CAT 235 C 2.0 CY 33.09 

OSR CHIPPER chipping machine (tree clearing) 25.00 

OSR CHNSAH chalneaw, Homellte 31" 0.1S 

USR CHYA CHERRYPICKER GROVE IG TON 11.42 

USR CMLT aaalant hot mixer 6 pump 7,00 

OSR CSPV CONCRETE PAVER 26' WIDE SLIPFORM 24.69 

OSR DOZA DOZER 0-4 M/BLADE 6.60 

BjUR DOZB DOZER D-6 W/BLADE 12.10 

JIr FELA f E LOADER CAT 953 2.0 CY crwlr 11.99 

OSR MOTS MOTOR GRADER CAT 12-G 11.14 

DSR PMPC MATER PUMP 3" HOMEL1TE 0.14 

USR T30DM002 trencher, chain, 6"»36- 1.S5 

USR TRCB FARM TRACTOR JD 2355 1.94 

USR TRKA MATER TRUCK 2000 GAL 4.63 

OSR TRKI Dump truck, 12 cy, own-op 22.00 



2.80 
3.92 
6.77 

0.32 

4.31 

7.16 
3.04 
4.48 
3.52 
3.65 
0.86 
1.39 
1.89 
5.2S 



2. 


7» 


15. 


46 


26 


,92 


1, 


00 


10, 


SI 


21, 


.12 


6 


,60 


IS, 


.43 


14 


,«■ 


9 


.50 


0, 


.39 


1 


,8) 


2 


.29 


5 


,94 



8.17 KR 
36.92 KR 
68.78 HR 

25.00 HR 
1.47 HR 

26.30 HR 

7.00 HR 

56.97 KR 

18.24 HR 

32.01 HR 
32.19 HR 
24.29 HR 

1.39 KR 
4.77 KR 
6.12 HR 

16.02 HR 
22.00 HR 



1W 
20B 
IOC 
103 
20O 
10O 
ISO 
ICO 
10O 
SCO 
100 
ICO 
10O 
10O 
ISO 
100 
310O 



B 09011502 01. Clearing for Channel Dredging 

USR BKHC BACKHOE CAT 235 C 2.0 CY 

USR CHIPPER chipping machine {tree clearing) 

USR CKNSAW chalnaaw, Homellte 31" 

USR DOZB DOZER D-6 tf/BLADE 

USR FELA F E LOADER CAT 953 2.0 CY crwlr 



33.09 


6.71 


2B.92 


25.00 






0.15 


0.32 


1.00 


12.10 


4.48 


IS. 43 


11.99 


3.S2 


16.68 



68.78 


KM 


13(0 


25.00 


HR 


2720 


1.47 


HR 


2720 


32.01 


HR 


2720 


32.19 


HR 


13(0 



B 09011502 02. Degrading, hauling, shaping 16ml 

USR BKHB BACKHOE CAT 225B 1.25 CY 

USR DOZB DOZER D-6 H/BLADE 

USR MOTG MOTOR GRADER CAT 12-G 

OSR TRKA HATER TRUCK 2000 GAL 

DSR TRKI Dump truck, 12 cy, own-op 



17.54 


3.92 


15.46 


12.10 


4.48 


15.43 


11,14 


3.65 


9. SO 


4.83 


5,25 


S.94 


22.00 







36.92 


HR 


1321 


32.01 


HR 


3698 


24.29 


BJ) 


1717 


16.02 


HR 


661 


22.00 


HR 


14159 



B 09011502 03. Clearing and Snagging 

USR BKHC BACKHOE CAT 235 C 2.0 CY 

USR CHIPPER chipping machine (tree clearing) 

USR DOZB DOZER D-6 W/BLADE 

KR TELA F E LOADER CAT 953 2.0 CY crwlr 

R SAMB CHAIN SAW - Homellte - 31" bar 



33.09 


6.77 


28.92 


25.00 






12.10 


4.48 


15.43 


11.99 


3.52 


16.68 


0.15 


0.32 


1.00 



68.78 HR 


150 


25.00 HR 


ISO 


32.01 HR 


30 


32.19 KR 


180 


1.47 KR 


180 



B 09013002 01. aand (8- thick) 
USR BKHB BACKHOE CAT 225B 1.25 CY 



17.54 



3.92 



15.46 



36.92 HR 



400 



LABOR ID: EBR001 



EQUIP ID: EBR001 



Currency In dollars 



CREN ID: EBR001 UPB ID: EBR001 



Tue 27 sep 1994 



U.S. Army Corps of Engineer! 

PROJECT EBRQ01; East Baton Rouge Pin Fees. - NED 

Ea«t Baton Rouge Pariah Feasibility Study 

e.a EQUIPMENT BACKUP - LEVEL 6 *• 



TIME io*it*&a 



BACKUP PAGE 



I* 



** TOTAL •• 

DtPR CAPT FUEL FOG EO REP TR WR TR REP TOTAL UOM HOURS 



SHC EQUIP IS 



DESCRIPTION 



HER DOZB DOZER D-« H/BLADE 

USR MOTG MOTOR GRADER CAT 12-fl 

U5R TRKA HATER TRUCK 2000 GAL 

USR TRKE DUMP TRUCK 12 CY 



12.10 


4.48 


IS. 43 


11.14 


3.65 


9. SO 


4. S3 


5.2S 


5.94 


£.39 


1.53 


8.19 



32.01 HR 


(00 


24.29 HR 


SOD 


16.02 HR 


200 


22.11 HR 


12400 



• 09013002 02. Filter Drain Fabric 
USR CKlA CHERRlFICKER GROVE IB TON 



11.42 



4.31 



10.57 



26.30 HR 



2991 



■ 09013002 03. Fuseplug Dim* 
USR BKHB 1ACKKOE CAT 225B 1.25 CY 



17.54 



3.92 



15.46 



36.92 HR 



900 



B 09013003 01. 
USR AIRF 

USR CNPV 
USR DOIA 
USR MOTS 
USR PMPC 
USR T30DWO2 
USR TRCB 
USR TRKA 



Cutoff Hall 

AIR COMPRESSOR 250 CTM 

CONCRETE PAVER 26' WIDE SLIPFORM 

DOZER D-4 H/BLADE 

MOTOR GRADER CAT 12-G 

WATER PUMP 3* HOKELITE 

trencher, chain, 6"a36* 

FARM TRACTOR JO 2355 

HATER TRUCK 2000 GAL 



2.58 


2.80 


2.79 


24.69 


7.16 


25.12 


6.60 


3.04 


B.60 


11.14 


3.65 


9.50 


0.14 


0.B6 


0.39 


1.55 


1.39 


1.B3 


1.94 


1.89 


2.29 


4.83 


5.25 


5.94 



8.17 HR 


96 


56.97 HR 


383 


IB. 24 HR 


804 


24.29 HR 


192 


1.39 HR 


383 


4.77 HR 


1690 


6.12 HR 


192 


16.02 HR 


»4 



B 09013003 02. Channel Hall Paveaent (4") 

B 09013003 03. Channel Hall Pavement <£-) 

B 09013003 04. Channel Hall Pavement {8") 

B 09013003 OS. drain ditch 

B 09019905 01. Fence (chain link) 

USR TRCB FARM TRACTOR JD 2355 



1.94 



1.89 



2.29 



6.12 HR 



3430 



■ 09019906 01. 
USR TRKD 



Aesthetic Tree Planting 
FLATBED TRUCK 8X12 



3.70 



5. 25 



S.20 



14.15 HR 



60 



B 09019906 02. 
USR TRKD 



Aesthetic Shrub Planting 
FLATBED TRUCK 8X12 



3.70 



5.25 



5.20 



14.15 HR 



100 



B 14002202 02. 
USR CHYC 



Bridge - 10' a 50' 
CHERRYPICKER GROVE 45 TON 



24.07 



6. 82 



21.97 



52.86 HR 



10 



B 14002202 03. 
USR CHYC 



Bridge - 10' a 150' 
CHERRYPICKER GROVE 45 TON 



24.07 



6.82 



21.97 



52.86 HR 



10 



B 14002202 04. 
B 14002202 05. 
USR TRKD 



Signs 6 Markers 

Trees 

FLATBED TRUCK 8X12 



3.70 



5.25 



5.20 



14.15 HR 



148 



B 14002202 06. 
USR TRCB 



Fence (6* Wooden) 
FARM TRACTOR JD 2355 



1.94 



1.89 



2.29 



6.12 HR 



700, 



C 06037102 01. 
USR TRCB 



Fencing - barbed wire 
FARM TRACTOR JD 2355 



1.94 



1.89 



2.29 



6.12 HR 



419 



C 06037302 01. Planting Trees 



LABOR ID: EBR001 



EQUIP 10: EBRQ01 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID; EBR001 



Tua 27 Sep 1994 



U.S. Army Corpi of Engineeri 

PROJECT EBR001: Eeat Baton Rouge Pah Fee». - NED 

Eait Baton Rouga Pariah Feaalbillty Study 

" EQUIPMENT BACKUP - LEVEL 6 •• 



TIME 10;]*sJa 
BACKUP PAGE US 



•• TOUt 

rOC EQ REP TR HR TR REP TOTAL UOM HOW* 



SRC EQUIP ID 



DESCRIPTION 



DEPR 



CAPT 



FUEL 



USR TRCB 



FARM TRACTOR JD 235 5 



1.94 



1.89 



2.29 



6.12 HR 



is* 



C 09010101 01. 
USR AIRF 
UBR BKHC 
USR BKHI 
USR CHIPPER 
USR CHNSAH 
USR CHYA 
USR OCLT 
USR CNPV 
USR DO 1 A 
USR DOJB 
USR FELA 
USR MOTG 
USR PMPC 
USR T30DW00? 
USR TRCB 
USR TRKA 
kR TRKH 



Hob £ Demob 

AIR COMPRESSOR 250 CFM 
BACKHOE CAT 23S C 2.0 CY 
BACKHOE, HITACHI UHQ83 1.13 CY 
chipping machine ltr« clearing) 
chalnaav, Home lite 31' 

CHERRYFICKER GROVE IB TON 

aaalant hot niur 1 pump 

CONCRETE PAVER 26' HIDE 5LIPF0RH 

DOZER 0-4 H/BLADE 

DOZER D-6 H/BLADE 

F E LOADER CAT 953 2.0 CY ervlr 

MOTOR CRADER CAT 12-C 

WATER PUMP 3- HQMELITE 

trencher, chain, 6"x36" 

TARM TRACTOR JD 2355 

HATER TRUCK 2000 CAL 

trailer truck, 20 cy, owner-op 



2.58 


2. B0 


2.79 


33.09 


6.77 


28.92 


12.03 


3.11 


10.65 


25.00 






0.15 


0.32 


1.00 


11.42 


4.31 


10.57 


7.00 






24. 69 


7.1« 


25.12 


6. 60 


3.04 


8.60 


12.10 


4.4B 


15.43 


11.99 


3.52 


16.68 


11.14 


3.65 


9.50 


0.14 


O.St 


0.39 


1.55 


1.39 


1.83 


1.94 


1.89 


2.29 


4. S3 


5.25 


5.94 


28.00 







8.17 HR 
£8.78 HR 
25.79 HR 

25.00 HR 
1.47 HR 

26.30 HR 

7.00 HR 

56.97 HR 

18.24 HR 

32.01 HR 
32.19 HR 
24.29 HR 

1.39 HR 
4.77 HR 
6.12 HR 

16.02 HR 
28.00 HR 



SO 

so 
so 
•a 

100 
50 

50 

SO 

SO 

1511 

5* 
50 
50 
50 
50 
50 
1450 



C 09011502 01. Clearing for Channel Dredging 

USR BKHC BACKHOE CAT 235 C 2.0 CY 

USR CHIPPER chipping nachine (traa claaring) 

OSR CHNSAH chaimaw, Homelite 31" 

USR D02B DOZER D-6 H/BLADE 

USR FELA r E LOADER CAT 953 2.0 CY crvlr 



33.09 


6.77 


28.92 


as. oo 






0.15 


0.32 


1.00 


12.10 


4.48 


15.43 


11.99 


3.52 


16.68 



68.78 HR 


2200 


25.00 HR 


4400 


1.47 HR 


4ICC 


32.01 HR 


4400 


32.19 HR 


2200 



C 09011502 02. 
USR BKHC 
USR DOZB 
USR MOTG 
USR TRKA 
USR TRKH 



Excavation 

BACKHOE CAT 235 C 2.0 CY 

DOZER D-6 H/BLADE 

MOTOR GRADER CAT 12-G 

HATER TRUCK 2000 GAL 

trailar truck, 20 cy, owner-op 



33.09 


6.77 


28.92 


12.10 


4.4B 


15.43 


11.14 


3.65 


9.50 


4.83 


5.25 


S.94 


28.00 







68.78 


HR 


2172 


32.01 


m 


3251 


24.29 


liH 


108*. 


16.02 


HR 


10«t 


28.00 


HR 


45*12 



C 09013002 01. Geotextile Hat Turf Relnforcemnt 
USR CHYA CHERRYPICKER GROVE 18 TON 



11.42 



4.31 



10.57 



26.30 HR 



10»D 



C 09013002 02. R-90 Stona 

USR BKHI BACKHOE, HITACHI UH083 1.13 CY 12.03 

USR BOXI rock box/hopp«r - 25T capacity 4.00 

USR CRN A CRANE AHEH 5299-A 60T 75' boom 16.59 

USR TRKH trailar truck, 20 cy, owner-op 28.00 



3.11 
2.26 



10.65 
17.1* 



25.79 HR 


1157 


4.00 HR 


57» 


3*. 01 HR 


57» 


28.00 HR 


7523 



C 09013002 03. Kydromuleh 
USR SPRAYER aprayer, hydromulch 



10-00 



10.00 HR 



71* 



"C 090 1300 2 04. 
USR BKHC 
USR DOZB 

USR MOTG 



Excavation for atone 
BACKHOE CAT 2 35 C 2.0 CY 
DOZER D-6 H/BLADE 

MOTOR GRADER CAT 12-C 



33.09 


6.77 


28.92 


12.10 


4.4B 


15.43 


11.14 


3.65 


9.50 



68.78 HR 


3(2 


32.01 MR 


549 


24.29 HR 


111 



LABOR ID: EBR001 



EQUIP ID: EBRC01 



Currency in DOLLARS 



CREH ID: EBR001 UPB ID: EBRD01 



Tue 27 Sep 1494 



U.S. Amy Corpa of Engineer* 

PROJECT EBR001: East Baton Rouge Pah Fea». - NED 

East Baton Rouge Parlih Feaaibllity Study 

** EQUIPMENT BACKUP - LEVEL 6 •• 



TIME 10:16:01 



BACKUP PACE 



, , „ •* TOTAL 

TR REP TOTAL UOM HOURS 



SRC EQUIP ID 



DESCRIPTION 



DEPR 



CAPT 



FUEL 



FOG EO REP TR 



USR TRKA MATER TRUCK 2000 GAL 4. S3 

U5R TRKH trailer truck, 20 cy, omer-op 28.00 



5.25 



5.9* 



1C.02 HR 

26.00 hr 



Itl 

tcqi 



C 09013002 05. Fueeplug Dan* 
USR BKHB BACKHOE CAT 225B 1.25 C¥ 



11.54 



3.92 



15.46 



36.92 HR 



650 



C 09019906 01. Aeethetic Tree Planting 
USR TRKD FLATBED TRUCK BX12 



3.10 



5.25 



5.20 



14.15 HR 



150 



D 06037102 01. Fencing - barbed wire 
USR TRCB FARM TRACTOR JD 2355 



1.94 



1.89 



2.29 



6.12 MR 



365 



D 06037302 01. Planting Treei 
USR TRCB FARM TRACTOR JD 2355 



1.94 



1.89 



2.29 



6.12 m 



134 



D 09010101 01. 
USR BKKC 
USR BKHI 
USR CHIPPER 
USR CHNSAW 
USR CHITA 
USR DO IB 
USR FELA 
USR MOTS 
USR TRKA 
USR TRKH 



Mob 4 Demob 

BACKHOE CAT 235 C 2.0 CY 

BACKHOE, HITACHI UH083 1.13 CY 

chipping machine (tree clearing) 

cheinmaw, Homelite 31" 

CHERRYPICKER GROVE IB TON 

DOZER D-6 W/BLADE 

F E LOADER CAT 953 2,0 CY crwlr 

MOTOR GRADER CAT 12-G 

WATER TRUCK 2000 GAL 

trailer truck, 20 cy, owner-op 



33.09 


6.77 


28.92 


12.03 


3.11 


10.65 


25.00 






0.15 


0.32 


1.00 


11.42 


4.31 


10.57 


12.10 


4.48 


15.43 


11.99 


3.52 


16.68 


11.14 


3.65 


9.50 


4. 83 


5.25 


5.94 


28.00 







68.78 


HR 


120 


25.79 


HR 


60 


25.00 


HR 


60 


1.47 


HR 


1 


26.30 


HR 


3 


32.01 


KM 


ISO 


32.19 


HR 


to 


24.29 


HR 


to 


16.02 


HR 


6G 


28.00 


HR 


840 



D 09011502 01. Clearing lor Channel Dredging 

USR BKHC BACKHOE CAT 235 C 2.0 CY 

USR CHIPPER chipping machine (tree clearing) 

USR CHNSAW chalnaaw, Homelite 31- 

USR DOZB DOZER D-6 W/BLADE 

USR FELA F E LOADER CAT 953 2.0 CY crwlc 



33.09 


6.77 


28.92 


25.00 






0.15 


0.32 


1.00 


12.10 


4.4B 


15.43 


11.99 


3.52 


16.68 



68.78 HR 


1640 


25.00 HR 


3280 


1.47 HR 


3280 


32.01 HR 


3280 


32.19 HR 


1640 



D 09011502 02. 
USR BKKC 
USR DOZB 
USR MOTG 
USR TRKA 
USR TRKH 



Excavation 

BACKHOE CAT 235 C 2.0 CY 

DOZER D-6 H/BLADE 

MOTOR GRADER CAT 12-G 

WATER TRUCK 2000 GAL 

trailer truck, 20 cy, owner-op 



33.09 


6.77 


2B.92 


12.10 


4.48 


15.43 


11.14 


3.65 


9.50 


4.83 


5.25 


5.94 


28.00 







68. 78 HR 


1991 


32.01 HR 


2987 


24.29 HR 


996 


16.02 HR 


996 


28.00 HR 


27874 



D 09013002 01. Geoteitlle Mat Turf Ralnforcennt 
USR CHYA CHERRYPICKER GROVE 18 TON 



11.42 



4.31 



10.57 



26.30 HR 



1774 



D 09013002 02. R-90 Stone 

USR BKHI BACKHOE, HITACHI UH083 1.13 CY 

USR BOX1 rock box/hopper - 25T capacity 

USR CRNA CRANE AMER 5299-A 60T 7 5' boom 

USR TRKH trailer truck, 20 cy, owner -op 



12.03 


3.11 


10.65 


4.00 






16.59 


2.26 


17.16 


28.00 







25.79 HR 


1225 


4.00 HR 


t 


36.01 HR 


61? 


28.00 HH 


9799 



D 09013002 03. Kydrooulch 



LABOR ID: EBR001 



EQUIP ID: EBR001 



Currency in DOLLARS 



CREM ID: EBR001 UP8 ID: EBR0C1 



Tue 27 Sep 1994 



U.S. Army Corp* of Engineer* 

PROJECT EBRCC1: East Bacon Rouge P»h F«a». - MED 

Cast Bacon Rouge Pariah FeaaLbility study 

*• EQUIPMENT BACKUP - LEVEL 6 •• 



TIME 10:1*101 
BACKUP PACE 17 



., T0TJU , .. 

DEPR CAPT FUEL FOG EQ REP TR MR TR REP TOTAL UOM HOUR* 



SRC EQUIP ID 



DESCRIPTION 



USR SPRAYER 



•prayer, hydrcesuleh 



10.00 



10.00 BR 



122* 



D 09013002 04. Excavation for atona 
USR BKHC BACKKOE CAT 235 C 2.0 CY 
USR DOZB DOZER D-6 M/BLADE 

USR MOTG MOTOR GRADER CAT 12-G 
USR TRKA MATER TRUCK 2000 GAL 
USR TRKK traliar truck, 20 cy, ownar-op 



33.09 


6.77 


28. 92 


12.10 


4.48 


15,43 


11.14 


MS 


9.50 


4.63 


5.25 


5.94 


28.00 







68.18 KR 


S44 


32.01 HR 


816 


24.29 HR 


272 


16.02 RR 


272 


26.00 HR 


7616 



D 09013002 05. Fuaeplug Dana 
USR BKHB BACKKOE CAT 225B 1.25 CY 



17.54 



3.92 



15.46 



36.92 HR 



850 



D 09019906 01. Aeithatlc Tree Planting 
USR THUD FLATBED TRUCK 8X12 



3.70 



5.25 



5.20 



14. 15 HR 



190 



E 06037102 01. Fencing - barbed wire 
USR TKCB FARM TRACTOR JD 2355 



1.94 



1.89 



2.29 



6.12 HR 



108 



t 06037302 01. 
USR TRCB 



Planting Traai 

FARM TRACTOR JO 2355 



1.94 



1.89 



2.29 



6.12 HR 



40 



t 09010101 01. Mob ( Demob 

USR AIRF AIR COMPRESSOR 250 CFM 

USR BKHB BACKHOE CAT 22SB 1.25 CY 

USR BKHC BACKHOE CAT 235 C 2.0 CY 

USR CHIPPER chipping machine (traa clearing) 

USR CHNSAM chainiav. Mom lite 31* 

USR CHYA CHERRYPICKER GROVE 18 TON 

USR CMLT aaalant hot ulnar t pump 

USR CNPV CONCRETE PAVER 26' NIDE SLIPFORM 

USR DOZA DOZER D-4 M/BLADE 

USR DOZB DOZER D-6 M/BLADE 

USR FELA F E LOADER CAT 953 2.0 CY crwlr 

USR MOTG MOTOR GRADER CAT 12-0 

USR PMPC WATER PUMP 3- HOMELITE 
USR T30DM002 trencher, chain, 6- -3 6- 

USR TRCB FARM TRACTOR JD 2355 

USR TRKA MATER TRUCK 2000 GAL 

USR TRKI Dump truck, 12 cy, own-op 



2.58 


2.80 


2.79 


17.54 


3.92 


15.46 


33.09 


6.77 


28.92 


25.00 






0.15 


0.32 


1.00 


11.42 


4.31 


10.57 


7.00 






24.69 


7.16 


25.12 


6.60 


3.04 


B.fiO 


12.10 


4.48 


15.43 


11.99 


3.52 


1ft. £H 


11.14 


3.65 


9.50 


0.14 


0.8E 


0.39 


1.55 


1.39 


1.83 


1.94 


1.89 


2.29 


4.83 


5.25 


5.94 


22.00 







8.17 HR 
36.92 HR 

6B.78 HR 

25.00 HR 
1.47 HR 

26.30 HR 

7.00 HR 

S6.97 HR 

18.24 HR 

32.01 HR 
32.19 KR 
24.29 HR 

1.39 KR 
4.77 HR 
6.12 HR 

16.02 HR 
22.00 HR 



10 
60 

30 
30 

to 

30 
30 
30 
30 

150 
30 
30 
13 
30 
30 
30 

750 



t 09011502 01. Clearing for Channel Drudging 

USR BKHC BACKHOE CAT 235 C 2.0 CY 33.09 

USR CHIPPER chipping machine (tree clearing) 25.00 

USR chnsaw chalmaw, Horn* lite 31" 0.1S 

USR DOZB DOZER D-6 M/BLADE 12.10 

USR FELA F E LOADER CAT 953 2.0 CY crwlr 11.99 



6.77 



28.92 



0.32 


1.00 


4.48 


IS. 43 


3.52 


16.68 



68.78 HR 


200 


25.00 KR 


400 


1.47 HR 


400 


32.01 HR 


400 


32.19 HR 


200 



09011502 02. Excavation 
USR BKHB BACKHOE CAT 225B 1.25 CY 
USR DOZB DOZER D-6 M/BLADE 
USR MOTG MOTOR GRADER CAT 12-G 



17.54 

12.10 
11.14 



3.92 


15.46 


4.48 


15.43 


3.65 


9.50 



36.92 HR 


681 


32.01 HR 


661 


24.29 HR 


341 



LABOR ID: EBR001 



EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID: EBR00I UPB ID: EBR001 



Tarn 27 Sap 1994 



U.S. Amy Carpi of Englnaara 

PROJECT EBR001: Eait Baton Rouge Pih Feat. - NED 

East Baton Rouge Pariah Feeilbility Study 

** EQUIPMENT BACKUP - LEVEL 6 •• 



TIME 10:16:01 



BACKUP PAGE 



.. TOTAL ** 

FOG E0 REP TR WR TR REP TOTAL UOM HOURS 



SRC EQUIP ID 



DESCRIPTION 



DEPR 



CAPT 



rUEL 



USR TRKA WATER TRUCK 2000 GAL 

USR TRKI Dump truck, 12 cy, own-op 



4.83 

22.00 



S.25 



5-»4 



11.02 HR 

22.00 HR 



341 
12839 



C O9011S02 03. Claaring and Snagging 

05R BKKC BACKHOE CAT 235 C 2.0 CY 

USR CHIPPER chipping eachine (tree claaring) 
OSR DOZB DOZER D-6 W/BLADE 

USR FELA F E LOADER CAT 953 2,0 CY crwlr 

USR SAWB CHAIH SAW - Homelite - 31* bar 



33.09 


(.77 


28.92 


25. 00 






12.10 


1.41 


15.43 


11.99 


3.52 


16. 68 


0.15 


0.32 


1.00 



68.78 HR 


650 


25.00 HR 


780 


32.01 HR 


130 


32.19 HR 


780 


1.47 HR 


7B0 



C 09013002 01. 
DSR BKHB 
USR DOZB 
USR MOTG 
OSR TRKA 
DSR TAKE 



■and (8- thickj 
BACKHOE CAT 225B 1.25 CY 
DOZER D-6 w/ BLADE 
MOTOR GRADER CAT 12-0 
WATER TRUCK 2000 GAL 
DUMP TRUCK 12 CY 



17.54 


3.92 


15.46 


12.10 


4.48 


15.43 


11.14 


3.65 


9. SO 


4.83 


5.25 


5.94 


6.39 


7.53 


8.19 



36.92 HR 


a 


32.01 HR 


*b 


24.29 HR 


12 


16.02 HR 


32 


22.11 HR 


1575 



E 09013002 02. filter Drain Fabric 
USR CHYA CHERRY? I CKER GROVE IB TON 



11.42 



4.31 



10.57 



26.30 HR 



424 



E 09013002 03. Fuaeplug Dana 
USR BKHB BACKHOE CAT 225B 1.25 CY 



17.54 



3.92 



15.46 



36.92 HR 



240 



E 09013003 01. 

t 09013003 02. 

E 09013003 03. 

E 09013003 04. 

E 09013003 05. 

E 09019902 01. 
DSR BKHB 
USR DOZB 
OSR MOTG 
USR TRKA 
USR TRKI 



Cutoff wall 

Channel Wall Paveaant (4" I 

Channel Wall Pavement <6") 

Channel Hall Pavement (B*) 

drain ditch 

excavation 

BACKHOE CAT 225B 1.25 CY 

DOZER D-6 H/BLADE 

H0TOR GRADER CAT 12-G 

WATER TRUCK 2000 GAL 

Dunp truck, 12 cy, own-op 



17.54 


3.92 


15.46 


12.10 


4.48 


15.43 


11.14 


3. 65 


9.50 


4.B3 


5.25 


5.94 


22.00 







36.92 HR 


38 


32.01 HR 


38 


24.29 HR 


19 


16.02 HR 


19 


22.00 HR 


60S 



E 09019902 02. Flltar Fabric 
USR CHYA CHERR I PICKER GROVE 18 TON 



11.42 



4.31 



10. S7 



26.30 HR 



139 



E 09019902 03. Cruahed atone 

USR BKHI BACKHOE, HITACHI UH0B3 1.13 CY 

USR DOZB DOZER D-6 W/BLADE 

OSR TRKI Duap truck, 12 cy, own-op 



12.03 


3.11 


10.65 


12.10 


4.48 


15.43 


22.00 







25.79 HR 


S3 


32.01 HR 


53 


22.00 HR 


795 



E 09019902 04. 
USR BKHB 
USR DOZB 
USR MOTG 
USR TRKA 
USR TRKI 



Obit ruction Removal 
BACKHOE CAT 22SB 1.25 CY 
DOZER D-6 W/BLADE 
MOTOR GRADER CAT 12-G 
WATER TRUCK 2000 GAL 
Dump truck, 12 cy, own-op 



17.54 


3.92 


15.46 


12.10 


*.*B 


15.43 


11.14 


3.65 


9.50 


4.83 


5.25 


5.94 


22.00 







36.92 HR 


126 


32.01 HR 


95 


24,29 HR 


1 


16.02 HR 


3? 


22.00 HR 


441 



E 09019905 01. Fence (chain link) 



LABOR ID: EBR001 



EQUIP ID: tBRODl 



Currency in DOLLARS 



CREW 10: EBR001 UPB ID: EBR001 



Tim 21 Sap 1994 



U.S. Array Corpa of Englnaara 

PROJECT EBR001: East Baton Rouga Pah faa*. - NED 

Eait Baton Rouge Facich Fallibility study 

•• EQUIPMENT BACKUP - LEVEL 6 •• 



TIME 10:1€;01 



BACKUP PAGE 



19 



SRC EOUIF ID DESCRIPTION 



DEPR 



CAPT FUEL 



, .. TOIM, ** 

FOG EO REP TR WR TR REP TOTAL UOM HOURS 



05". TRCB 



FMW TRACTOR JD 23SS 



l.»4 



1.89 



2.29 



(.12 m 121 



E 0901990* 01. Aaithatlc Tim Planting 
USB. TRKD FLATBED TRUCK 8X12 



3.70 



5.25 



5.20 



14.15 KR 22 



E 09019906 02. Aaathatlc Shrub Planting 
USR TRKD FLATBED TRUCK BX12 



3.10 



5.25 



5.20 



14.15 NR 37 



LABOR ID: EBR001 



EQUIP ID: EBR001 



Currency In DOLLARS 



CREH ID: EBRQOl UPB ID: EBR001 



Tua Z~> Sap 1994 



U.S. Army Corpi of Enginaan 

PROJECT EBftOOl: Eaat Baton Rouqa P»h Feaa. - NED 

E*»t Baton Rouqa Pariah Faaailiilny Study 

A 09011502 03. Excavation 

•• LINK LISTING •« 



A Q9QL1SQ2 03. Excavation 



REFERENCE 



REF VALUE 



OPERATOR 



LOCAL INPUT 



TIME 10:14:01 
SETTINGS PAGE 1 



QUANTITY 'JOH 



A 09011502 03 Excavation 



OUMPTI6 dump tlaadn houra) 



aeiooo.^coo cy 



dump tinadn alnutaa) 
alnutaa par hour 

□UWFTI6 dump tlmadn noun I 



2.0000 

GC.0C00 



/ Dlvlda by 



MIN 

min 



0.0333 HR 



KAULD 6 haul dlatanca (round trlpl 



haul diitanca ( 1 way ) 
naka round crip 



HAULD 6 haul dlatanca (round trip) 



5.0000 

2.0000 



* Multiply by 



MI 



10.0000 MI 



LQADTI6 load tlma (In houra] 



load tlna (In mlnutaa) 
mlnutaa par hour 



L0ADTI6 load tlaa (In hour*] 



4.0000 
60.0000 



/ Dlvlda by 



MIN 



0.2667 HR 



STRUCK6 numbar of truck* naaaad 



production rata 
work time par hour 

t - u c It rycli t . - a 
truck pay load 

round UP to whola nu 
add 1 axtra truck 



W PRCDRT6 ( 

M WKTIME6 ( 

K TRXCYC6 

W TRKPAY6 

H 

H 

H 



24S.OCC0 
0.83CJ 
0.4333 
16.0GCC) 
1.0000) 
1.0000 
1.0000 



/ Dlvlda by 
/ Dlvlda by 

* Multiply by 

• Multiply by 
Round Up 

♦ Add to 



CY/ 

HR 

HR 

CY 

TRU 

TRU 

TRU 



NTRUCK6 n unbar of trucka naadad 



9.0000 TRU 



PR0DRT6 production rata 

production rata (CY/HR) 



2*5.0000 



CY/ 



PR0DRT6 production rata 



245.0000 CY/ 



TIME! 6 total work Kauri 



axcavation quantity 
production rata 



N ( 2B3OOO.O0OO / Dlvlda by 
It PRODRTS 24 5.0000} R Round 



CY 
CY/ 



LABOR ID: E9RQQ1 EQUIP ID: EBR0C1 



Currency In DOLLAAS 



CREK ID: EBR001 UPB ID: EBRC01 



Tu* 11 Sap 1994 



U.S. Army Corp* of Englnaari 

PROJECT EBP.001: E*«c Baton Rouga Pth Faaa. - NED 

But Baton Rouga Parlih Faaalbllity Study 

A 09011502 03. Excavation 

•• LINK LISTING *• 



A 090:1502 03. Excavation 



REFERENCE 



REF VALUE 



OPERATOR 



LOCAL INPUT 



TIME 1C:1*:01 



SETTINGS PAS 



0U ANT ITT 'JOM 



(round UP co nhola numbarl » 

TIME1 i total work noun 



1.0000 



FAC 



1155. 0000 HRS 



TLOADF* truck load factor 

load factor 
TLOAOF6 truck load factor 



0.8000 



FAC 



0.8000 FAC 



TRKCAPS truck capacity 
truck capacity 



TRKCAPS truck capacity 



20.0000 



51 



20.0000 CY 



TRXCYCS truck cycla cUna 

truck load t Lira 
haul dl*tanca 
travai ipaad 
dump t Libb 

TRKCYC6 truck cycla tina 



H LOADTI6 
W HAULD 6 { 
H TRX5PD6 

H DUMPTI6 



0.0667 
10.0000 
30.0000) 

0.0333 



* Add to 
/ Dlvlda by 
t Add to 



HR 
KI 

HPH 



0.1333 HR 



TRKHRS6 total truck hours 



■ork tima 

niunbir of trucki nsadad 



h time: 6 

M NTRUCK6 



1155.0000 
9.0000 



Multiply by 



HRS 
TRU 



TRKHRS6 total truck houra 



10395.0000 HR 



TRXPAYS truck payload - CY par cycla 

truck capacity 

truck load factor (SOI) 

round numrtar 



TRKPAY6 truck payload - CY par cycla 



N TRKCAP6 { 
tf TLOADF6 
M 



20.0000 
0.8000) 

1.0000 



• Multiply by 
R Round 



CY 
FAC 

CY 



16.00QC CY 



TRKSPD6 truck tpaed 

truck jpaad 

TRK5PD6 truck ipaad 



30.0000 



MFH 



30.000C KPH 



LABOR IDi EBRQ01 EQUIP 10i EBR0Q1 



Currancy In DOLLARS 



CREW ID: EBR001 UPR 10: EBR001 



Tua Z^ Sap 1»9< 



U.S. Army Corpa of Englnaan 

PROJECT EBRC01: E*»t Baton Rouija Pin i mat . - NED 

Eiic Baton Rouge P»ri»h Faai IbU ley Study 

A 09011502 03. Eneevation 

*• LINK LISTING *« 



A 09011502 03. Eieevation 



REFERENCE 



REF VALUE 



OPERATOR 



LOCAL INPUT 



TIME 10:16:01 
SETT IMS PAGE 1 

QUANT ITT UOH 



WKTIME6 work time per hour 

tima efficiency par hour H 



0.8300 



VKTIME6 work, t Lme par hour 



O.B330 HR 



EQ1 


6ACKHOE CAT 2 35 C 2.0 CY 


N 


TIME! 


6 


EQ2 


DOZER 0-6 H/BLADE 


M 


TIME1 


6 


E03 


trailer truck, 20 cy, owner-op 


M 


TRKKRSt 


EG4 


WATER TRUCK 2000 GAL 


M 


TIHE1 


t 


EQS 


MOTOR GRADER CAT 12-G 


<i 


TIME1 


i 


LB I 


OILER 


H 


EQ1 




LB2 


TRUCK DRIVER 


A 


-3 




LB3 


PEO-bsckhoe 


A 


EQ1 




LB4 


PEO-doier 


A 


EC 2 




LBS 


PEO-motor grader 


A 


EOS 




LB7 


TRUCK DRIVER - water truck 


A 


£04 




-as 


LABORER 


M 


TIHE1 


6 


LB 10 


foreman 3 526.S0/hr 


N 


TIME1 


6 



1155 
1155 

10395 
1155 
1155 
1155 

10395 
1155 
1155 
577 
577 
1155 
1155 



.0000 
.0000 

.oooa 

.0000 
.0000 

.0000 
.0000 
.0000 
.0000 
.5000 
.5000 
.0000 
.0000 



MRS 
HR3 

HR 
HRS 
HRS 
HR 

HR 

HR 

HR 

HP, 

HR 

HRS 

HRS 



* Multiply by 

* Multiply by 

* Multiply by 

* Multiply by 

* Multiply by 

* Multiply by 

* Multiply by 

* Multiply by 

* Multiply by 
« Multiply by 
■ Multiply by 

* Multiply by 

* Multiply by 



1.0000 
1.0000 
I. 0000 
0.5000 
0.5000 
1.0000 
1.0000 
l.OOOO 
1.0000 
1.0000 
1.0000 
2.0000 
1.0000 



1155 

1155 

10395. 

517. 

517 

1155 

10395 

1155 

1155 

577 

577 

2 310 

uss 



0000 HR 
0000 HR 
0050 HR 
5CC0 HR 
5000 HR 
C0QO HR 
0000 HR 
S0C0 HR 
0CCC HR 
,5000 HR 
.5000 HR 
OCSO HR 

cc:o hr 



A 0901300? 02 iand IB" thick) 



OUMPTIS dump tine (in hours) 



160.0000 or 



dump tima | in mlnutasi 
minute* par hour 

■UMPTI6 dump time (In hours) 



M 
H 



2.0000 
60.0000 



/ Dlvlda by 



m:n 



:.:3jj -.» 



HAULD 6 haul distance ground trip) 



haul distance ( 1 way 
make round trip 



5.0000 

Z.3G00 



* Multiply by 



HAULD 6 haul diitanca (round trip) 



KI 



io.ocoo m: 



LQADTI6 load tima (In hours) 



load .tima (in minutes) 
minutes par hour 



LOADTI6 load tima {in hours! 



N 

N 



4.0000 
60.0000 



/ Dlvlda by 



MIH 

m:n 

0.0667*HR 



KTRUCK6 number of truck! needed 
production rata 



U PROORT6 ( 120.0000 / Dlvlda by 



CY/ 



LABOR 10: EBR001 EQUIP ID: ESR001 



Currancy in DOLLARS 



CREW ID: EBR001 UPS ID: EBR001 



Tua 27 Sap DM 



A 09013002 02. •«nd (8" thick) 



U.S. Amy Corp» of Englnaari 

PROJECT EBR0Q1: Eaat Baton Rouaa Pin Faa*. - NED 

Ea»t Baton ftouoe Parian Faaiiblllty Study 

A 09013002 02. »and (f chick) 

•* LINK LISTING " 



REFERENCE 



REF VALUE 



OPERATOR 



LOCAL INPUT 



TIME 10:16:01 

settings PAGt^H 



QUANTITY UOM 



work tlma par hour 
truck cycla tin* 
truck payload 

round UP to whola nurnbar 
add 1 ajitr* truck 

JTTRUCKS numtoar of truck* naadad 



w kktime6 ( 


0.83OC 


/ Dlvlda by 


W TRKCYC6 


0.4333 


• Multiply by 


W TRJCPAYS 


a. oooo) 


* Multiply by 


N 


1.0000) 


U Round Up 


N 


1.0000 


♦ Add to 


N 


1.0000 





cr 

TRU 
TRU 
TRU 



9.0000 TRU 



PRODRT6 production rata 

production rata (CY/HRI 



PR0DRT6 production rati 



120.0000 



CY/ 



120.0000 Cr/ 



TIHE1 6 total work hour* 



aicavatlon quantity N ( 

production rata W PRC0RT6 

(round UP to whola number) N 



TIME1 i total work houn 



160.0000 / Divida by 
120.0000) R Round 

1.0000 



CT* 



FAC 



1.0000 MRS 



TL0ADF6 truck load (actor 
load factor 



TLCADF6 truck lead factor 



0.6667 



FAC 
0,666 7 FAC 



TRKCAP6 truck capacity 
truck capacity 



TRXCAP6 truck capacity 



12.0000 



CY 



12.0000 cr 



TRXCYCS truck cycl» tiaw 



truck load t Lsa 
haul dlatanca 
traval apaad 
dunp tiaa 



TRKCYC6 truck cycla tin* 



M L0ADTI6 
H KAULD 6 ( 
M TRKSPD* 

H DLTMPTI6 



0.0667 

10.0000 

30.0000) 

O.Q333 



* Add to 

/ Dlvlda by 

♦ Add to 



HI 
KPK 

|H3 



0.4333 



TRKHRS* total truck hour* 



LABOR IS: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW IDt EBRO01 UPB ID: ESR3CI 



To* 21 Sap 1994 



U.S. Jinny Corpa of Enginaan 

PROJECT EBR0Q1: Eait Bacon Rouga P«h Faa*. - NED 

Eait Bacon Rouqa Parish Faaalbllity Study 

A 09013002 02- aand 18" thick) 

•* LINK LISTING •• 



TIME 10:16:01 
SETTINGS PAGE 5 



A 09013002 02. land (8" thick) 


REFERENCE 


R£F VALUE 


OPERATOR 


LOCAL INPUT DUANTITY 'J OK 


work ii"# 

numbar of truck* naadad 


W TIKE1 C 
w NTRUCKS 


1.0000 
9.0000 


« Multiply by 


HRS 
TRJ 


TRKHRS6 total truck hour* 






9.00CC HR 



TRKPArt truck pay Load - CT par cycla 



truck capacity 

truck load factor (80%) 

round number 



W TRKCAPS I 
H TLOADFS 
N 



TRKPAY6 truck payload - CY par cycla 



12 .0000 • Multiply by 
C.tStM 9. Round 
1.0000 



CT 

FAC 

CT 

B.0000 CT 



IRKSP06 truck apaad 

truck spend 

1XSP06 truck apead 



JO. 0000 



KFH 



30.0S0C MPH 



WKTIME6 work t ima par hour 

time efficiency par hour 
wxt:m£6 work tlina per hour 



0.8300 



FAC 



.6300 HR 



EQ1 


BACKHOE CAT 22 1 3 1.2 5 


;y 


w 


TIME1 


6 


1,0000 


HRS 


Multiply by 


1.0000 


1.3CC0 HR 


K2 


DC2ER D-S M/3LADE 




M 


TIME1 


6 


1.0000 


HRS ' 


Multiply by 


1.5000 


:.5^03 HR 


EQ3 


DUMP TRUCK 12 CT 




w 


TRKHRS6 


j.OOOO 


HR < 


Multiply by 


1.0000 


9.2000 HR 


E04 


WATER TRUCK 2000 CAi 




w 


TIME1 


C 


1.0000 


HR5 ' 


Multiply by 


0.5000 


0.5000 HR 


EQ5 


MOTOR GRADER CAT 12-G 




H 


TIME1 


i 


1.0000 


HRS ' 


Multiply by 


0.5000 


0.5000 HR 


LB1 


OILER 




A 


E01 




1.0000 


HR ' 


Multiply by 


1.0000 


1.0000 HR 


LB2 


TRUCK DRIVER 




A 


EQ3 




a. 0000 


HR • 


Multiply by 


I. 0000 


9,0000 HR 


LB3 


PEO— backhoa 




A 


EOl 




1.0000 


HR ' 


Multiply by 


1.0000 


1.0000 HR 


'-34 


PEO-dorar 




A 


E02 




1.5000 


HR • 


Multiply by 


1.0000 


1.5000 HR 


LB 6 


PEO-aotar grader 




A 


MS 




0.5000 


HR ' 


' Multiply by 


1.0000 


0.5000 HR 


LBT 


TRUCK DRIVER - water truck 


A 


E04 




0.5000 


HH < 


Multiply by 


1.0000 


0.5000 HR 


LBS 


LABORER 




M 


TIME1 


1 


1.0000 


HRS < 


Multiply by 


1.0000 


I. 0000 HR 


LB9 


ritijpiu 




H 


TIME1 


i 


1.0000 


HRS • 


Multiply by 


1.0000 


1.0000 HR 


LB10 


(oraman 3 *26.S0/hr 




N 


TIME1 


6 


1.0000 


HRS < 


• Multiply by 


1.0000 


1.0000 HR 


A 090 


.3002 03 riprap 16" - dry 


placement 
















890.0000 T%N 



uUMPTI6 dump tlnedn hour*) 

dump time (In minute*) 
nlnutaa par hour 



2.0000 
60.0000 



/ Divide by 



MIN 
MIX 



LABOR 13: E3R001 



EQUIP ID: EBR001 



Currency in DOLLARS 



CRXt* ID: EBROOl UPB 10: EBRO01 



Tue 27 Sep 199* 



U.S. Ar»y Corp* of Engineera 

PROJECT EBR001: East Baton Rouge Pah rm. - NED 

East Bacon Rouge Parish Feasibility Study 

* 09013002 03. riprap IS* - dry placement 

«• LINK LISTING •■ 



A 09013002 03. riprap 1*" - dry placemen REFERENCE 



REF VALUE 



OPERATOR 



LOCAL INPUT 



TIKE 10: 16:31 
SETTINGS PACEl 

CUANTITY UOM 



DUMPTI6 dump timelin hours) 



0. 3333 KR 



MAULS 6 haul distance (round crip) 



haul diatanee ( 1 nay ) 
make round trip 

HAULD * haul distance [round crip) 



6.0000 
2.0000 



* Multiply by 



HI 
Ml 



12. COCO MI 



L0ADTI6 load tltna tin hours) 



load time (In minutes) 
Bin jrsii par hour 

LCATT1€ load c Ime (In hours) 



13.4000 / Dlvlda by 

60,0000 



MIN 
MIN 



0.22 33 HR 



NTRUCK6 numbar of trucks naadad 



production rata 
work time par hour 
truck cycla t una 
truck pay load 

round OP to whole numbar 
add 1 est re truck 



W FRODRT6 ( 

W WKTIME6 ( 

H TRKCYC6 

W TRKPAY6 

N 

N 

N 



90.0000 
0.8300 

o.nei 

20.0000) 
1.0000) 
1.0000 

1.0000 



/ Divlda by 
/ Divlda by 

* Multiply by 

* Multiply by 
U Round Up 

* Add to 



cr/ 

HR 
HR 

ey 

TRO 
TRU 
TR-.' 



NTRUCK6 numbar of trucks needed 



5.0000 TRv 



PR0DRT6 production rata 

production rata (ton/HR) 



PRODRTS production rata 



90.0000 



TON 



90,0000 TON 



TIME1 6 total work hours 



escalation quantity N ( 890.0000 

production rata w PRODRTS 90.0000) 

(round UP to who la numbar) N 1.0000 



TIKE1 6 total work houra 



/ Divlda by 
R Round 



TON 
TON 
FAC 



10.0000 KB 



TL0ADF6 truck load factor 



LABOR ID: EBR001 EQUIP ID; EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPa ID: EBR001 



Tub n Sap i»9« 



U.S. fcray Corpa of Engineeri 

PROJECT EBRC3-. : Eajt ft* ton Rouge Pih Feal. - NED 

Eaac Bacon Rouge Pariah Faaaiblllty Study 

A 0901300! 03. riprap IS* - dry placement 

•• LINK LISTING ** 



TIME 10:16:01 
SETTINGS PUCE 7 



A 09CI3QQ2 03. riprap 16" - dry placemen REFERENCE 



REF VALUE 



OPERATOR 



LOCAL INPUT 



CUANTITT U0H 



load factor 



LOADr* truck load factor 



0.6667 



0.6667 FAC 



thkcaps truck, capacity 

truck capacity 

TRKCAPS truck capacity 



30.0000 



TON 



30.0000 TON 



TRJCCiCi truck cycle time 

truck load time 
haul dlatanca 
travel ipaad 
duJBp time 



W LOADTI6 
■* HAULD 6 ( 
H TRKSPD6 
w DUMPTI6 



0.2233 

12.0000 

2S.0C00) 

0.0333 



* Add to 

/ Dlvlda by 

♦ Add to 



MI 
MPH 



TRKCTC6 truck cycla time 



0.718: HR 



TRKHRS6 total truck hour* 



wo r k t lme 

numoer of trucks needed 



TRKHRS6 total truck hour* 



* TIME1 6 
t* NTRUCK6 



10.0000 
5.0000 



* Multiply by 



MRS 

TR0 



5C-3300 MR 



TRKPAY6 truck payload - tor.s par cycla 

truck capacity M TRKCAP6 ( 3O.0000 

truck load factor (801) N TL0ADF6 0.6667) 

round number N 1,0000 



• Multiply by 
R Round 



TON 
FAC 

TON 



TRKPA16 truck payload - torn par cycla 



1C.2ZZZ t;k 



TRKSPD6 truck apeed 
truck apeed 



TRKSPDS truck ipaad 



2 6.00C0 



MPH 



2*. 0000 MPH 



.WKTIKE6 work tin* par hour 

tin* efficiency par hour N 
WKTIME6 work tine par hour 



0.B300 



FAC 



0.8300 HR 



LABOR 10: EBR001 EQUIP ID: EBRD 01 



Currency in DOLLARS 



CREM ID: EBR001 upb ID: EBR001 



Tub 27 Sap 1994 



U.S. Aray Corps of Engineer! 

PROJECT E8R001: East Baton Rouge Pih Feat. - NED 

East Baton Rouge Parish feasibility Study 

A 09013002 03. riprap 16- - dry placement 

•• LINK LISTING ** 



A 09013002 03. riprap II" - dry placemen REFERENCE 



REF VALUE 



OPERATOR 



LOCAL INPUT 



TIME 10:16:01 



SETTINGS PAGE 



QUANTITY UOH 



EQ1 CRANE AMER 52 99-A SOT 15' boom w TIME1 6 

EQ2 rock bos/hopper - 25T capacity H TIME1 * 

EQ3 trailer truck, 20 cy, owner-op H TRKHRS6 

LSI OILER A EQ1 

LB2 TRUCK DRIVER A EQ3 

LS3 PEO A EQ1 

LBS LABORER H TIME 1 , i 

LB10 foreman 3 s2S.5Q/hc w TIME1 6 



10.0000 HRS • Multiply by 

10.0000 HRS ■ Multiply by 

50.0000 HR * Multiply by 

20.0000 HR • Multiply by 

50.0000 HR * Multiply by 

20.0000 HR * Multiply by 

10.0000 HRS * Multiply by 

10.0000 HRS • Multiply by 



2.0000 
'. . 3000 
1.0000 
1.0000 
1.0000 
1.0000 
1.0000 
1.0000 



20.0000 HR 
10,0000 HR 
50.0000 HR 
20.0000 HR 
50.0000 HR 
20.0000 HR 
10.0000 HR 
10.0000 HR 



A Q9013003 02 1 FT U-fn 



wall 



100. 0000 CY 



A 09013003 03 Channel Wall Pavement H") 



5 cone slope pvmt -grade L pave P 

6 cone alopa pvmt-backxlll A 
9 concrete material * St waste P 

11 aipan ]nt filler » 31 wite 12/2) A 

12 Joint aaalar empd * 3% waste A 

13 curing compound A 

14 reinforcing oaah * St wast* A 

15 I'siii, eora drilling A 
IE fern*, nail*, ace A 











SS.OOOO CY 




55.0000 cy 


/ Divide by 


1.234* 


44.54 88 SQ 


1 


0.0000 LF 


* Multiply by 


1.0000 


0.0000 LF 




ss.oooo cy 


* Multiply by 


1.0500 


57,7500 CY 





55.7000 LF 


• Multiply by 


1.0000 


SS.7000 Lrj 


7 


320.1000 LBS 


* Multiply by 


1.0300 


329.7030 Lb| 


9 


44.5488 SQ 


/ Dlvlda by 


2.0000 


22.2744 GAL 


4 


4454.9000 SF 


• Multiply by 


1.0500 


4677.6450 SF 


S 


44.5488 SQ 


• Multiply by 


1. 0000 


44.5468 SQ 


3 


60,0000 LF 


* Multiply by 


1.0000 


60.0000 LF 



A 09013003 04 Channal Hall Pavement (6") 



5 cone ilopa pvtttt-grada t pave-hnd P 

6 cone ilopa pvmt-backf ill A 
9 concrata (2500 pal) * St wait* P 

11 akpan Jnt filler * 3t wit* (2/2) A 

12 Joint aaalar eapd * 31 waste a 

13 curing compound A 

14 ralnforclng >aah * 51 waste A 

15 atakaa, cora drilling A 

16 form, naila, ate A 



10 
7 
5 
4 
5 
3 



43.0000 CY / Divide by 

0.0000 LF " Multiply by 

43.0000 CY * Multiply by 

74.2000 If * Multiply by 

167.3000 LBS * Multiply by 

23.2194 SQ / Dlvlda by 

2321.9000 sr • Multiply by 

23.2194 SQ * Multiply by 

60.0000 LF * Multiply by 





43.0000 CY 


1.8519 


2 3.2194 SQ 


1.0000 


3.0003 LF 


1.0500 


45.1500 CY 


1.0000 


74.2000 LF 


1.0300 


172.8340 LBS 


2.0000 


11.6097 GAL 


1.0500 


243T.9950 SF 


1.0000 


23.2194 SO 


i.ooco 


60.0000 LF 



A 09013003 05 Channal Mall Paveaent (8") 



5 cone alopa pvmt -grade i pave-hnd P 

6 cone slope prat -backfill A 
9 concrete (2500 pal) # St waste p 

11 expan jnt filler ♦ 31 wsta (2/21 A 

12 Joint sealer empd ♦ 31 waste A 

13 curing coapound A 

14 reinforcing mesh » St waste A 

15 stakes, core drilling A 

16 forma, nails, etc A 















62.0000 CY 




(2.0000 


CY 


/ 


Divide by 


2.4691 


25.1104 5Q 


1 


0.0000 


LF 


a 


Multiply by 


I. 0000 


0.0000 LF 




62.0000 


CY 


■ 


Multiply by 


1.0500 


65.1000 CY 





32.3000 


LF 


1 


Multiply by 


1 . 0000 


32. 3000 -LT 




33S.B000 


LBS 


t 


Multiply by 


1.0300 


348.9640 IM 




25.1104 


SQ 


/ 


Divide by 


2.0000 


12.5552 S 




2511.0000 


SF 


* 


Multiply by 


1.0500 


2636.5500 SF 




25.1104 


SQ 


t 


Multiply by 


1.OQ00 


25.1104 SQ 




60.0000 


LF 


* 


Multiply by 


1.0000 


60.0000 LT 



LABOR ID: EBRD 01 



EQUIP ID: EBR001 



Currency in DOLLARS 



CREM ID: EBR001 UPB ID: EBRO01 



Tub 2 1 Sep 199* 



U.S. Army Corp* of Er.gineen 

PROJECT EBROOl: Ea*t Baton Rouge P»h Fea*. - NED 

Ea*t aaton Rouge Parl*h Feailbilicy study 

B 0901150? 02. Degrading, hauling, ihaping 16ml 

" LINK LISTING ** 



B 09CU502 02. Degrading, hauling, »hapl R£FER£NCE 



REF VJU.LT 



OPERATOR 



LOCAL INPUT 



TIME :0:H:-- 
SETTINGS PACE » 



QUANTITY JOM 



B 09011502 02 Degrading, hauling, ahaplng '.tit: 



DUMPTI6 dump time (In hour*) 



162000. O00C CI 



dump tinefln minute*) 
minute* per hour 

DUMPTI6 dump time (In hour*! 



1.0000 / Divide by 

60.0000 



MIK 
Ml* 



0.0167 HR 



HAULS 6 haul distance (round trip) 



haul distance ( 1 way I 
ma<e round trip 

KAULD 6 haul dlitance (round trip) 



N 

N 



2.0000 
2.0000 



• Multiply by 



H3 

HI 



4.00c: hi 



L3ADTI6 load time (In hours) 



load time (In minutes] 
minute* per hour 



LOASTI6 load time tin hours) 



5.(000 / Divide by 
60.0000 



H!N 
HIM 



3.0900 KR 



NTRUCK6 number of trucks needed 



production rate 
work time per hour 
truck cycle time 
truck payload 

round UP to whole number 
add I extra truck 



W PRO0RT6 ( 


100.0000 


/ Divide by 


M WKTIME6 ( 


0.8300 


/ Divide by 


W TRKCYC6 


0.2061 


* Multiply py 


W TRKPAY6 


9.0000) 


• Multiply by 


H 


1.0000) 


U Round Up 


N 


1.0000 


♦ Add to 


M 


I. 0000 





:? 

HR 

KR 
CY 

TRU 
TRU 
TRU 



NTRUCK6 number of truck* needed 



6.0000 TRU 



PRODRT6 production rate 

production rate (CY/HR) 



PRODRT6 production rate 



100.0000 



ex/ 



100.0000 CT/ 



i'IMEI 6 total work hour* 



excavation quantity 
production rat* 



N t 

M PROORT6 



105000.0000 
100.0000) 



/ Divide by 
R Round 



CY 

CY/ 



LABOR ID: EBR001 EQUIP ID; EBROOl 



Currency in DOLLARS 



CREW ID; EBROOl UPB ID; EBROCi 



Tua 27 Sap 1994 



U.S. Amy Carps at Englnaara 

PROJECT EBR001: Eaat Baton Rouga Pah Faaa . - NED 

Eaat Baton Rouga Pariah Faaaibillty study 

B 090US02 02. Dagrsding, hauling, ahaping Lbml. 
•• LINK LISTING «• 



a 09011502 02. Degrading, hauling, inapt REFERENCE 



REF VMUZ 



OPERATOR 



LOCAL INPUT 



TIME lOilSsOl 

SETTINGS PACE ^ 



C~ant;ty jom 



(round UP to whoia numbar) 



TIME1 6 total work houri 



1.0000 



FAC 



1050.0000 KR5 



TLOADF* truck load factor 
load factor 



TL0A3F6 true* load factor 



0.7500 



FAC 



0.7 500 FAC 



TRKCAP6 truck capacity 
truck capacity 



TRKCAP6 cruck capacity 



12.0000 



CT 



12.0000 CY 



TRKCYC6 truck eye la tLma 



truck load tint* 
haul diitanca 
traval apaad 
dump tljna 



TRKCYC6 truck cycla time 



H LOADTI6 
M HAULD 6 ( 
* TRKSPD6 
W DUMPTI6 



0.0900 

a. 0000 

20.0000) 

0.0167 



+ Add to 
/ Divida by 
» Add to 



KR 
m: 



hr 



0,3067 HR 



TRKHR56 total truck hours 



work ■- Lma 

numbar of trucka naadad 



TRKHRS6 total truck hour* 



W TIME1 6 
w MTRUCK6 



1050.0000 
6.0000 



Multiply by 



HRS 
TRU 



6300.0000 HR 



TRJCPAY6 truck payload - CY par cycla 

truck capacity 

truck load factor [75*1 

round n unbar 



TRKPAYS truck payload - CY par cycla 



M TRKCAP6 ( 
W TL0ADF6 

H 



12.0000 
0.75001 
1.0000 



* Multiply by 
R Round 



Of 
FAC 

cr 



9.0000 CY 



TRKSPD6 truck apaad 
truck apaad 



trxspds truck apaad 



!0.0000 



KFH 



20.0000 KPH 



LABOR ID; caRCCl EQUIP 10; EBRQ01 



Currancy in DOLLARS 



CREW ID: EBR001 UPS ID: EBRC01 



Tua 27 Sap 1994 



U.S. Array Corp* of Enginaari 

PROJECT EBR001: Eait Baton Rouga Pih Fam . - NED 

tain Baton Rouga Parlth Faaaiblllty Study 

S 09011502 02. Dagrading, hauling, ahaping lira I 

** LINK LISTING ** 



B 0901150! 02. Degrading, hauling, ahapl REFERENCE 



R£F VALUE 



OPERATOR 



LOCAL INPUT 



TIME 10:16:01 
SETTINGS PACE 11 

QUANTITY UOM 



WXTIME6 nork tlma par hour 

t Ijm afficiancy par hour 



WCTIME* work t Iraa par hour 



C.830G 



car:: kr 



1EQ1 


BACKHOE CAT 225B 1.25 


ct 


■ 


TIME1 


6 


1050.0000 


MRS • 


Multiply by 


1.0000 


1050.0000 HR 


1E02 


DOZER D-6 W/BLADE 




M 


TIME1 


( 


IOSO.0000 


HRS ' 


Multiply by 


2.0000 


2100.0000 HR 


1E03 


Dump truck, 12 cy, own-op 


1 


TRKHRS6 


6300.0000 


HR ' 


Multiply by 


1.0000 


6300.0000 HR 


1EQ4 


MATER TRUCK 2000 GAL 




w 


TIME1 


6 


1050.0000 


HRS • 


Multiply 


by 


. 50O0 


525.0C00 HR 


IE35 


MOTOR GRADER CAT I2-G 




* 


TIME1 


6 


1050.0000 


HRS ' 


Multiply 


by 


0.500O 


525.0000 HR 


1LB1 


OILER 




K 


1L >. 




1050.0000 


HR < 


' Multiply 


cy 


1.0000 


1050.0000 HR 


1LB2 


TRUCK DRIVER 




R 


1E03 




6300. QQ00 


HR ' 


Multiply 


by 


1 . 0000 


6300. C000 HR 


1L83 


PEO-backhoa 




A 


1EQ1 




1050.0000 


HR ' 


1 Multiply 


^y 


1.0000 


1050. 0C0C HR 


1LB4 


PEO-dozar 




A 


1E02 




2100.0000 


HR 


• Multiply 


fay 


1.0000 


2100.0000 HR 


1LBS 


PEO-motor gradar 




A 


l£fjS 




525.0000 


HR 


' Multiply 


by 


1.0000 


525.0000 HR 


1L36 


TRUCK DRIVER - watar 


truck 


A 


lEg4 




525.0000 


HR 


* Multiply 


by 


l.OOQO 


525.0000 HR 


1LB7 


LABORER 




4 


TIME1 


6 


1050.0000 


HRS 


' Multiply 


by 


1 . 0000 


1050. 0000 HR 


TLBS 


flagman 




M 


TIME1 


6 


1050.0000 


HRS 


' Multiply by 


1.0000 


IC50.00CO HR 


1L39 


foranun 3 S26.5C/hr 




N 


T1ME1 


6 


1050,0000 


HRS 


• Multiply by 


1.0000 


1050.0000 HR 


2LB2 


TRUCK DRIVER 




A 


2 EC 3 




7859.0000 


HR 


1 Multiply by 


1.0000 


7859. 0000 HR 


2LB3 


PEO-backhoa 




A 


2E01 




271.0000 


HR 


■ Multiply by 


1.0000 


271.0000 HR 


2LB4 


PEO-dozar 




A 


2EQ2 




542.0000 


HR 


• Multiply by 


1.0000 


542.0OOC HR 


2LB5 


PEO-motor gradar 




A 


2EQ5 




136.0000 


HR 


* Multiply by 


1.0000 


136. COCO HR 


2LB6 


TRUCK DRIVER - watar 


truck 


A 


2EQ4 




136.0000 


HR 


• Multiply 


by 


1 . 0000 


136.0000 HR 


3LB2 


PEO dozer 




A 


3EQ2 




1056.0000 


HR 


■ Multiply 


by 


1.0000 


1056. 0000 HR 


3LB3 


PEO motor gradar 




A 


3EQ1 




1056.0000 


KR 


• Multiply 


by 


1.0000 


1S56.3S00 HR 



9 09013002 31 sand (8" thick) 



84000. ocoo cy 



DUMPTI6 dump tlmafln houral 

dump timalln mlnutaa} 
mlnutaa par hour 



OUMPTI6 dump timadn hour*) 



2.0000 
60.0000 



/ Dlvlda by 



MIK 
MIN 



0.0333 HR 



HAULD 6 haul dlatanca (round trip) 

haul dlatanca I 1 way ) 
maka round trip 



HAULS 6 haul diitanca (round trip) 



IS. 0000 
2.0000 



• Multiply by 



HI 

MI 



30.0000 MI 



LOADTIS load tin* {in houral 

load tin* tin mlnutaa) 



2.3000 



/ Dlvid* by 



MIN 



LABOR ID: EBH001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID: EBRO01 UP! ID: EBR0C1 



Iu« 27 Sap 1994 



U.S. Army Corp* of Enginaera 

project ESR0Q1: Eaat Baton Rouge Pin Fea*. - NED 

Cast Bacon Rouga Pariah Feasibility Study 

B 09013002 01. aand <B- thick) 

** LINK LISTING •• 



a 09013002 01. aand (8" chick) 



REFERENCE 



REf VALUE 



OPERATOR 



LOCAL INPUT 



TIME 10:16:=: 



QUANTITY *J0M 



■lnutei par hour 



LOADTIS load tun (In iiourii 



60.0000 



0.0383 HR 



NTRUCK* nuaber of truck* naadad 

production rata 
work time par hour 
truck cycle time 
truck pay load 

round UP to wnol* numbar 
add 1 extra truck 



N PROERT6 ( 

" WKTIME6 ( 

W TRKCYCS 

W TRXPAY6 

N 

N 

N * 



210.0000 
0.8300 
0.9<12 
8.0000) 
1.0000) 
1.0000 
1.0000 



/ Divlda by 
/ Divide by 

* Multiply by 

* Multiply by 
Round Up 

* Add to 



CY/ 

HR 

CY 

TRO 
TRtJ 

TRU 



NTRUCK6 numbar or truck! n 



31.0000 TRU 



PRQDRT6 production rata 

production rata (CY/HR) 
PRCDRT6 production rata 



210.0000 



210.0000 CY/ 



TIME1 6 total work hour* 



excavation quantity A 01 ( 84000.0000 / Divide by 

production rata W PR0CRT6 210.0000) R Round 

(round UP to wnole numbar) N 1.0000 



TIME1 6 total work hour* 



CY 

cry 



4CC.2C00 :-iRs 



TL0ADF6 truck load factor 
load factor 



TLOADFS truck load factor 



0.6667 



FAC 

0.666V FAC 



TRKCAP6 truck capacity 

truck capacity 

TRKCAPt truck capacity 



12.0000 



CY 



IJ.OOOO'-CY 



TRJtCYCe truck cycle tuna 
truck load time 



H LOADTIS 



0.03S3 t Add to 



HR 



LABOR 10: EBRC01 EQUIP ID: EBR001 



Currency In DOLLAR* 



CREW ID: CBR001 UPB ID; EBR001 



Tim 27 Sap 1994 



a 09013002 01. jand (8" Snick) 



haul distance 
crawl »peea 
dump tin* 



U.S. Army Corpi of Englneeri 

PROJECT EBRQ01: Ea«t Baton Rouge p,n Fea». - NEC 

Eait Baton Rouge Parlih Fea«lbllicy Study 

a 09013001 01. aand (8* thick) 

*• LINK LISTING *• 



TM 10: 16: 



SETTINGS PAGE 



TRXCYC6 truck cycle ClM 





REFERENCE 


REF VALUE 


OPERATOR 


LOCAL INPUT 


QUANTITY 'JOM 




M HAULD 6 ( 
W TRKSP06 
W DUMPTIS 


30.0000 

34.5000) 

0.0333 


/ Divide by 
+ Add to 




MPS 

HP 












0.9412 HR 



TRKHPS6 total truck hour* 



work t-m 

number of trucks raaded 



TRKHRS6 total truck hours 



» TIME! 6 
M NTRUCK6 



400.0000 
31.0000 



* Multiply by 



HHS 

TRU 



12400. 0000 HR 



TRKPAY6 truck payload - CY par cycl« 



truck capacity 

truck load factor (BOD 

round number 



TRKPAY6 truck payload - CY par cycia 



H TRKCAPS ( 
N TL0ADF6 
N 



12.0000 
0.66671 
1.0000 



• Multiply by 
R Round 



CY 
CT 



s.ocoo cry 



TRXSFD6 truck spaad 

truck spaad 
TRKSFD6 truck tpeed 



34.5000 



KPH 



34.5CCS MPH 



WKTIME6 work time per hour 

tina afficlancy par hour 



0.8300 



fAC 



WKTIME6 work tina par hour 



C.83C0 KR 



£01 


BACKKOE CAT 225B 1.25 CY 


4 


TIKEl 


6 


400.0000 


MRS 


> Multiply by 


1.0000 


400.0000 HR 


£02 


DOZER 0-6 H/BLADE 


w 


TIME1 


6 


400.0000 


MRS 


• Multiply by 


1.5000 


600.0000 HR 


EQ3 


DUMP TRUCK 12 CY 


w 


TRKHRS6 


12400.0000 


HR 


' Multiply by 


1.0000 


12400. 0000 HR 


EQ4 


WATER TRUCK 2000 GAL 


w 


TIME1 


6 


400.0000 


HRS 


■ Multiply by 


0.5000 


200.0000 HR 


EOS 


MOTOR GRADER CAT 12-G 


w 


T1ME1 


6 


400.0000 


MRS 


• Multiply by 


o.sooo 


200.0000 HR 


LB1 


OILER 


A 


E01 




400.0000 


HR 


• Multiply by 


1.0000 


400.0000 HR 


LB2 


TRUCK DRIVER 


A 


EQ3 




12400.0000 


HR 


• Multiply by 


1.0000 


12400.0000 HR 


LB3 


PEO-baekhoe 


A 


EQ1 




400.0000 


HR 


■ Multiply by 


1.0000 


400.0000 HR 


LB4 


PEO-doter 


A 


£02 




600.0000 


HR 


• Multiply by 


1.0000 


600.0000 HR 


LBf 


PEO-motor qrader 


A 


EOS 




200.0000 


HR 


• Multiply by 


1.0000 


200.0000 HR 


LB7 


TRUCK DRIVER - water truck 


A 


EQ4 




;co.30oo 


HR 


■ Multiply by 


1.0000 


200.0000 HR 


LB8 


LABORER 


N 


TIKEl 


6 


400.0000 


HRS 


' Multiply by 


1.0000 


400.0000 HR 


LB9 


flagman 


H 


T1ME1 


6 


400.0000 


HRS 


• Multiply by 


1.0000 


400.0000 HR 



LABOR ID: EBR001 



EQUIP ID: EBR001 



Currency In DOLLARS 



CREH ID. EBR001 UPB ID: EBR001 



'.-•-■• 21 Sap 1994 



U.S. Army Corp* of Enginaar* 

PROJECT EBR0C1: £*lt Baton Roug* Pah F*ai. - NED 

Eatt Baton Roug* Pariih F*«*ibiiity Study 

B 09013002 01. land (8" thick) 

*• LINK LISTING *• 



B 09013002 01. »and (8" thick) 



REFERENCE 



R£F VALUE 



OPERATOR 



LOCAL INPUT 



TIME 10:16:: 



SETTINGS PAGE ' 



QUANTITY UOM 



LB10 (otaun 3 *26.50/hr H TIMEl 6 

S 09013003 01 Cutoff Hall 



5 cone aloft* pvMt-gr*da 4 pava 

* cone alopa pvmt-backf ill 

9 conerat* m* car 1*1 * 51 wait* 

11 npir. me fLUar * 3* urn (2/1) 

12 Jol.it *aal*r caipd * 3% waita 

13 curing, compound 

14 reinforcing, main * S4 waits 

15 i-axti, cor* drillinq 

16 forma, nalli, are 



♦00.0000 HRS • Multiply by 



1.0000 



400.0000 HR 













6150.0000 CY 


f 




6150.0000 CY 


/ Dlvida by 


1.2346 


4981. J705 SO 


A 


2 


168960.0000 Lr 


• Multiply by 


0.2 500 


42240.0000 LF 


? 




6150.0000 CY 


* Multiply by 


1.0500 


6457.5000 CY 


A 


10 


0.0000 LF 


* Multiply by 


1.0000 


0.0000 LF 


A 


J 


0.0000 LBS 


* Multiply by 


1.0300 


0.0000 LBS 


R 


s 


4981.3705 SQ 


/ Dlvida by 


2.0000 


2490.6852 GAL 


A 


* 


0.0000 SF 


• Multiply by 


1.0500 


o.oooo sr 


A 


s 


4981.3705 SO 


• Multiply by 


1 . OOOO 


4981.3705 SQ 


A 


. 


168960.0000 LF 


* Multiply by 


1 . 0000 


168960.0000 LF 



C 090115C2 02 Excavation 



DUMFTI6 dunp clsadn hour*) 



695000.0000 CI 



dump timatin nlnuta*) 
mlnuta* par hour 

DUKPTI6 dump timalln hour*) 



2.0000 
60.0000 



/ Dlvida by 



MI 
KIN 



0.0333 HR 



HACLD 6 haul dl«t*nc* (round trip) 



haul dlitanc* ( 1 way ) 
nana round trip 



HAULS 6 haul dlftanca (round crip) 



15.0000 
2.0000 



' Multiply by 



30.0000 MI 



LOADTI6 load tin (in hour*) 



load c La* (in •inuta*) 
ainutai par hour 



3.0000 
60.0000 



/ Dlvida by 



MLN 

urn 



LOADTI6 load tlaa (in hour*) 



0.0500 HR 



HTRUCK6 nuabar of truck* nudid 



production rat* 
worn tlA* par hour 
truck cycl* tlaa 
truck pay load 

round UP to whol* nunbar 
add 1 **tr* truck 



M PR0DRT6 { 

M WKTIME6 ( 

M TRACYC6 

n TRJCFAY6 

N 

N 

N 



320.0000 
0.8300 
0.8150 
16.0000) 
1.0000) 
1.0000 
1 . 0000 



/ Divld* by 
/ Divld* by 

* Multiply by 

* Multiply by 
u Round Up 

+ Add to 



CY/ 
ft* 

3 

TRU 
TRU 
TRC 



LABOR ID: CSR001 EQUIP IDl E3RC01 



Currency in DOLLARS 



CREB ID: EBR001 UPB ID: EBR001 



Tua n Sap 1994 



C 09011502 02. Ekcavatlon 



U.S. Army Corpi of Entjlnaari 

PROJECT EBR001: Laic Baton Rouo-a P»h F«a«. - **ED 

£a«t tatan Rouaa Parlih Faaalbllity Study 

C 09011502 02. Excavation 

•• LINK LISTING •* 



TIME I0;1E:01 
SETTINGS PAGE 15 



REFERENCE 



REF VALUE 



OPERATOR 



LOCAL INPU1 



QUANTITY UOH 



((TRUCKS numbar of truck* naadad 



21.0000 TRU 



PRODRT6 production rata 

production rata (CY/HR) 

PR0CRT& production rata 



120.0000 



CY/ 

320.0000 CY/ 



TIME1 6 total nork hour* 



• ncavation quantity A 02 t S95000.0000 / Dlvida hy 

production rata W PR0ORT6 32O.0COOI R Round 

(round UP to whola numbar) N 1.0000 



TIME1 6 total work houn 



CY 

er/ 

FAC 



2172. COCO HRS 



TLOAOFG truck load factor 



load factor 



TLOADFS truck load factor 



0.8000 



FAC 



0.8000 FAC 



TRKCAP6 truck capacity 

truck capacity 

TRKCAP6 truck capacity 



20.0000 



CY 



20 C: 



TRKCYC6 truck eye la tlaa 



truck load tlaa. 
caul dlitanca 
•r*v«l apaad 
dump tlma 



THKCYC6 truck eye la tin* 



H L0ADTI6 
H HAULD S ( 
H TRKSPD6 
M DUKPTIS 



o.osoo 

30.0000 

41.0000) 

0.0333 



* Add to 

/ nivida by 

* Add to 



til 
MI 

KFH 

HR 



0.8150 HR 



THKHR56 total truck houra 



work tima 

numbar of truck* naadad 



M TIME1 6 
N NT RUCK 6 



2172.0000 
21.0000 



* Multiply by 



MRS 
TRU 



TRKHRSS total truck houra 



45612.0000 HR 



LABOR ID; EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: EBRQOt 



Tue 27 Sap 1994 



u.3. Army corpi of Enginaara 

PROJECT EBR0Q1: Ea't Baton Routje Pah F**i. - NED 

£aic jjtan Rouga Pariah Feasibility Study 

C 09011502 02. excavation 

** LINK LISTING ** 



C 0901IS02 02. Escalation 



REFERENCE 



REf VALUE 



OPERATOR 



LOCAL INPUT 



TIME 10:16:01 
SETTINGS PACE 



0'JANTITY UOM 



TRXFAYt truck pay load - CY pat cyeia 



truck capacity 

truck load factor (80%) 

round n unbar 



* TRKCAP* ( 
X TLOADFS 



TRKPAY6 truck payioad - CY par cycla 



20.0000 
0.8000) 
1.0000 



* Multiply by 
R Round 



CY 
FAC 

CY 



le.ooco cr 



TRKSPD6 truck apaad 
truck, ipaad 



TRKSPD6 truck Ipaad 



41.0000 



Ml 



41.0000 MPH 



HKTIKE* work clave par hour 

tlaa affi ciancy par hour N 

MKTIMES »ork t ma par hour 



0.3300 



FAC 



0.B3C3 HP 



EQ1 


BACKKOE CAT 235 C 2. 


CY 


N 


TIME1 6 


EQ2 


DOZER 0-6 K/BLADE 




M 


TTMEl « 


EQ3 


trallar truck, 20 cy. 


owner-op 


W 


TRKHRS6 


EQ4 


HATER TRUCK 2000 GAL 




N 


TIME1 * 


EOS 


MOTOR GRADER CAT 12-C 




M 


TIKE1 6 


LSI 


oiler 




A 


£01 


L82 


TRUCK DRIVER 




A 


EQ3 


LB J 


PEO-backhoe 




A 


E01 


LB 4 


PEO- dozer 




K 


EQ2 


LB6 


PEO— not or gTader 




A 


EQ5 


LB7 


TRUCK DRIVER - water 


truck 


A 


EQ4 


LBS 


LAHORE* 




K 


TIME1 t 


LB10 


foreaun 3 S26.50/hr 




M 


TIME1 S 



217! 
2172 

45612 
2172 
2172 
2172 

45612 
2172 
3258 
1096 
1036 
2172 
2172 



0000 KRS 
0000 HRS 
0000 KR 
0000 KRS 
0000 KRS 
0000 KR 
0000 HR 
0000 HR 
0000 HR 
0000 HR 
0000 HR 
□ 000 HRS 
0000 HRS 



* Mult 

* Mult 

* Mult 

* Mult 

* Mult 

* Mult 

* Mult 

* Mult 

* Mult 
' Mult 

* Kult 
■ Mult 

* Mule 



lply by 
iply by 
lply by 
iply by 
lply by 
iply by 
lply by 
iply by 
lply by 
lply by 
lply by 
lply by 
lply by 



1.0000 
1.5000 
1.0000 
0.5000 
0.5000 
1.0000 
1 . 0000 
1 . 0000 
1.0000 
1.0000 
1.0000 
2.0000 
1.0000 



217J, 
3253 

45612 
1086 
10B6 
2172 

45612 
2H2 
3258. 
1086. 
1086. 
4344. 
2172. 



00C0 HR 

0000 HR 
0000 HR 
0000 HR 
0000 HR 
0000 HR 
0000 HR 
3000 HR 

:;:: hr 

0000 HR 
0000 HR 
0000 HR 
0000 HR 



C 09013002 04 Escavation for it ana 



115700.0000 CY 



DUHPTIC duap tlaa (in noun) 

dump clHlln alnutas) 
ilnutee par hour 



DUKPTI* duap tlMlin hours) 



N 

M 



2,0000 
60.0000 



/ Divide by 



M1N 



0.0333-^R 



HAULD 6 haul distance (round trip) 

haul distance I 1 way ) N 



IS. 0000 • Multiply by 



HI 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW ID: EBR001 UPB ID: EBRCOI 



„?u« n Sep 1994 



U.S. Army Corpa of Enginaara 

PROJECT EBR0Q1: E*«t Baton Rcueja p, h r , 4l . _ NED 

Eait Baton Rouga Parlih Faaiiblllty Study 

C 09013002 0<. E*cav«tlon for atona 

** LINX LISTING •• 



C O^JISOOJ 0<. E*c«w»tion for atona 



REFERENCE 



REF VM.JE 



OPERATOR 



LOCAL INPUT 



TIKE 10:16:!n 

settings pace 11 
quantity 'jom 



maka round trip 
HAULD £ haul dlitanca (round crip) 



2.0000 



«T 



30.0000 HI 



LOADTI6 load eisa {In houra) 



load tLma (In ainutaa) 

oilnutaa par hour 



L0ADTI6 load tin* (in hours) 



3.0000 
60.0000 



/ Divide by 



HIN 
KIM 



0.0ID3 HR 



NTRUCKS nuBLDar of truck* naaded 



production rata 
work time par hour 
truck cycle tima 
truck pay load 

round UP to whole numbar 
add 1 antra truck 



* PRODRT6 ( 
m WXTIME6 ( 
e TRKCYC6 
M TRKPAY6 
N 

N 



320.0000 
0.8300 
0.B150 
H.OO00) 
1.0000) 
1.0000 
1.0000 



/ Divide by 
/ Divide by 

• Multiply by 

* Multiply by 
U Round Up 

+ Add to 



or/ 

MR 

KR 
CT 

TRU 
TRU 

TRO 



NTRUCKS numbar of truck* needed 



21.0000 TRU 



PRODRT6 production rate 

production rata (CY/HRI 



PRODRTS production rata 



323.2230 



320.0COO CY7 



T1ME1 6 total work houn 



•■cavaeion quantity A 04 ( 115700.0000 

production rat* M PRODRTS 320.0000) 

{round UP to whole numbar) N 1.0000 



TIME1 S total work houra 



/ Divide by 
R Round 



CT 

cr/ 

FAC 



362.0000 tins 



TLOADFS truck load factor 
load factor 



KL0ADF6 truck load factor 



0.8000 



FAC 



0.3C00 FAC 



TRKCAP6 truck capacity 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: EBR0C1 



Tu« 2T Sap 1994 



O.S. Army Carp* of Engineer* 

PROJECT EBR001: £**t Baton Rouge pjh ftii. - NED 

Eaat Baton Rouge Pariah Feasibility Study 

C 09013002 04. Excavation for atone 

** LINK LISTING •• 



C Q9013002 04. Excavation for atone 



REFERENCE 



REF VAL'JE 



OPERATOR 



LOCAL INPUT 



TIME 10:1 



SETTINGS PACE 



Ife 



QUANTITY UOM 



truck capacity 



:RKCAP6 truck capacity 



2Q.0O0Q 



CY 



20.0000 CY 



TRXCYCt truck cycla tin* 



truck load tlma 
haul diitanee 
travel ipeed 
dump time 

TRKCYC6 truck cycla tl»e 



W LOADTI6 
M HAL'LD t t 
W TRXSPD6 
« 0UMFTI6 



o.osoo 

30.0000 

41.0000) 

0.0333 



* Add to 

/ Dlvlda by 

* Add to 



HB 

Ml 

MM 
SK 



0.8150 HH 



TRKHR56 total truck houri 



work tin 

numoer of trucks naadad 



W TIME1 S 

H NTRUCK6 



TRKHRS6 total truck houri 



362.0000 
21.0000 



• Multiply by 



hrs 

TRU 



760J.3000 MJt 



TRKPAYS truck payload - CY par cycla 



truck capacity tt TRKCAP6 ( 

truck load (actor (B0%) H TLQADr6 

round number N 

TRKPAY6 truck payload - CY par cycla 



20.0000 
0.8000) 
1.0000 



• Multiply by 
R Round 



Of 

FAC 
CT 



16.C00G CY 



rRKSPDS truck apaad 
truck ic 



41.0000 



TRKSPDS truck ■ 



41.0000 MFU 



WKTIME6 work tlma par hour 

time efficiency per hour N 



0.S300 



TK 



WKTIME6 work time per hour 



O.B30C MR 



E01 BACKHOE CAT 235 C 2.0 CY H TIKE1 6 

EQ2 DOZER D-* W78LADE ■ TIME: £ 

E03 trailer truck, 20 ey, owner-op M TRKHRS6 

E04 WATER TRUCK 2000 GAL N TIME1 6 

EQS MOTOR GRADER CAT 12-G K TIME1 « 



362.0000 MRS * Multiply by 

362.0000 MRS • Multiply by 

7602.0000 HR • Multiply by 

362.0000 MRS • Multiply by 

362.0000 MRS * Multiply by 



1 


.0000 


3(2.0000 "^ 


1 


.5000 


543.0000 HR 


1 


.0000 


7 602.0000 HR 





.sooo 


181.0000 HR 





.5000 


HI. 0000 MR 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CRXN IDl EBR001 UPB ID: EBR001 



Tue 2^ Sep 199* 



U.S. *n»y Corpa of Engineer* 

PROJECT EBR001: Cait Baton Rouge Pin Peal . - NED 

Eaat Baton Rouqe Pari-ih Feasibility Study 

c 09013002 04. Excavation for atone 

•» LINK LISTING •• 



TIME 10:16:01 
SETTINGS PACE 19 



C 09013002 04. Excavation for atone 


REFERENCE 


REF VALUE 






OPERATOR 


LOCAL INPUT 


o'jant;ty uom 


LSI 


OILER 


A 


E0.1 




162.0000 


HR 


* 


Multiply 


by 


l.OOOO 


162.0CCO HR 


lb: 


TRUCK DRIVER 


A 


EQ1 




7602.0000 


HR 


• 


Multiply 


oy 


1.0000 


7602.0000 HR 


LflJ 


PEO-backhoe 


A 


EQI 




362.0000 


HR 


• 


Multiply 


cy 


1.0000 


362.0000 HR 


LS4 


PEO-doier 


A 


EQ2 




S41.0000 


HR 


» 


Multiply 


by 


1.0000 


543.O0OC HR 


Ul( 


PEO-motor grader 


A 


EQ5 




181.0000 


HR 


» 


Multiply 


by 


1 . oooo 


lei. oc:: hr 


1*1 


TRUCK DRIVER - water truck 


A 


Eg 4 




181.0000 


HR 


■ 


Multiply 


by 


1.0000 


181.0000 HR 


LBS 


LABORER 


■ 


TIMEl 


1 


362.0000 


HRS 


■ 


Multiply 


by 


2.0000 


724.0000 HR 


.B10 


foreman 3 S26,50/hr 


M 


TIME1 


6 


162.0000 


HRS 


* 


Multiply 


by 


1.0000 


162. occ; HR 



D 090U502 02 Excavation 



OUMPTI6 dump tlmedn houra) 



S1760O.O0QC CT 



dump clmelin mlnuteal 
minute* par hour 



DUMFTI6 dump tiaedn hour* I 



2.0000 
60.0000 



/ Divide by 



KIN 

KIN 



0.0333 HR 



— .(AULD 6 haul dlatanca (round trip) 



haul dittance ( 1 way ) 
=j(« round trip 

HAULD 6 haul distance (round trip) 



11.0000 
2.0000 



* Multiply by 



HI 
MI 



22.00CC MI 



LQADTI6 load time <ln hounl 



load time (In oinuts*) 
mlnutaa par hour 



LOADTI6 load t Una lin houra) 



3.7Q00 
60.0000 



/ Divide by 



HI* 

m:n 



0.0617 HR 



NTRUCK6 number of truck* needed 



production rate 
work time per hour 
truck cycle time 
truck pay load 

round UP to whole numcer 
add 1 extra truck 



H PR0DRT6 ( 

M WKTIKE6 ( 

W TRKCYC* 

H TRKPAY6 

N 

N 

N 



260.0000 
0.B300 
0.6548 
16.0000) 
1.00001 
1.0000 
1.0000 



/ Divide by 
/ Divide by 

• Multiply by 

• Multiply by 
U Round Up 

• Add to 



ct/ 

HR 
HS 

or 

TRU 

TRD 

TRU 

_! 



TRUCK 6 number of truck* needed 



14.0000 TRU 



PRODRT6 production rate 



LABOR ID: EBR001 



EQUIP ID: EBR001 



Currency in DOLLARS 



CR£H 10: E8R001 UPS ID: EBR001 



Tua 21 Sap 199* 



D 09011502 02. Excavation 



U.S. Army Corpa of Er.tjir-.aari 

PROJECT EBR001; Ealt Baton Rouga Pah Fail . - NED 

Eaat Bacon Rouqa Pariah Faaalbllity Study 

D 39011502 02. excavation 

" LINK LISTING *• 



REFERENCE 



REF VALUE 



OPERATOR 



TIME 10:16:01 
SETTINGS PAGE* 



LOCAL INPUT 



QUANTITY OOM 



production rata ICY/HR] 
PR0DRT6 production rata 



260.0000 



260.0000 CY/ 



TIME1 6 total work houn 



axcavation quantity 
production rata 

(round UP to whola numbar) 



A 02 ( 
M PRODRT6 
N 



TIHE1 < total work houra 



517600.0000 
260.0000] 

1.CO0O 



/ Olvlda by 
R Round 



CY 

CY/ 
FAC 



1991. 0000 MRS 



TLOAOFS truck load factor 

load factor 
TLCA0F6 truck load factor 



0.8000 



FAC 



0.8000 FAC 



TRKCAP6 trues capacity 

truck capacity 

TRKCAPS truck capacity 



20.0000 



CY 



20. COCO CY 



TRXCTC6 truck cycla tl 



truck load tima 
haul diitanca 
traval t pa-ad 
duap tin* 



w L0A0TI6 
i HAULD 6 ( 
M TRKSPD6 
M DUMPTI6 



0.061T 
22.0000 
39.30001 

0.0333 



» Add to 
/ DIvida by 
♦ Add to 



MI 
MFH 

HR 



TRXCYC6 truck cycla tuna 



0.6548 HR 



TRKHRS6 total truck houra 



wo r k t Lma 

nuobar of trucka naadad 



H TIME1 6 
tf KTRUCK6 



1991.0000 
14.0000 



• Multiply by 



TRU 



TRKHRS6 total truck houra 



27874.0000 HR 



TRXPAY6 truck payload - CY par cycla 

truck capacity H TRKCAPt I 20.0000 

truck load factor (SOI) H TLOAOF6 0.8000) 

round numbar N 1.0000 



• Multiply by 
R Round 



CT 
FAC 

CY 



LABOR ID; E8R001 EQUIP ID: EBR001 



Currancy In DOLLARS 



CHEW ID: E8RC01 UPB ID: ESR0C1 



Tub 27 Sap 1994 



l 



U.S. Arny Carpi of Englnaara 

PROJECT EBROOlt Eaat Baton Rouga Pth raaa. - NED 

Eaat. Satan Roaga Parl»h ra«»ibilicy Study 

D 09011502 02. Ekcavarlan 

»* LINK LISTING ** 



TIME 10:16:01 
SETTINGS PAGE 21 



0901 ISO! 02. Excavation 



REFERENCE 



REF VALUE 



OPERATOR 



LOCAL INPUT QUANTITY UOM 



rPJCFA*6 truck pdy load - CY par eye la 



16,0000 CY 



TRKSPD6 truck ipaad 



truck ■ 



39.3000 



KPH 



TRKSPD6 truck apaad 



39.30OC KPH 



WCTIME6 work tlma par hour 

tlma affieiancy par hour N 
WKTIME6 work tlma par hour 



O.S300 



TAC 



0.6300 Hit 



EQ1 BACKHOE CAT 23S C 2.0 CY 

EO.2 DOZER 0-6 W/BLADE 

EQ3 trellar truck, 20 cy, ownar-op 

E04 MATER TRUCK 2000 GAL 

EOS MOTOR GRADER CAT 12-G 

LB I OILER 

LB2 TRUCK DRIVER 

LB3 PEO-backhoa 

L94 PEO-dorar 

LBS PEO-motor grader 

LB7 TRUCK DRIVER - wacar truck 

LB 8 LABORER 

lb:; foraman 3 S26.SO/hr 



M TIHE1 


6 


1991.0000 


HRS 


■ Multiply by 


1.0000 


1991.0000 HR 


W TIME1 


I 


1991.0000 


MRS 


• Multiply by 


1.5000 


2986.5000 HR 


H TRJCHRS6 


27874.0000 


HR 


■ Multiply by 


1.0000 


27874. 0CC0 HR 


W TIHE1 


( 


1991.0000 


MRS 


r Multiply by 


0.5000 


995.SCC0 KR 


W TIME1 


I 


1991.0000 


HRS 


• Multiply by 


0.5000 


995.5000 HR 


A E01 




1991.0000 


HS 


1 Multiply by 


1.0000 


1991.0000 HR 


A EG3 




27874.0000 


HR 


■ Multiply by 


1.0000 


27874.0000 HR 


A EQ1 




1991.0000 


KR 


■ Multiply by 


1.0000 


1991.0000 HR 


A EQ2 




2986. 5000 


HR 


• Multiply by 


1.0000 


2986.5000 HR 


A EQ5 




995.5000 


HR 


' Multiply by 


1.0000 


995.5000 HR 


A EQ4 




995.5000 


HR 


■ Multiply by 


1.0000 


995.5000 HR 


H TIME1 


G 


1991.0000 


HRS 


■ Multiply by 


2.0COO 


39S2.00CO HR 


H TIME1 


1 


1991. 0000 


HRS 


■ Multiply by 


1.0000 


1991. 3CC0 HR 



D 09013002 02 R-90 Stona 



DUMPTI6 dump tlma (in houra) 



137800.0000 TN 



dump tinalln mlnutaa) 
mlnutaa par hour 



DUMFTIS dump tlma (in hour*) 



N 
N 



2.0000 
60.0000 



/ Dlvlda by 



MIN 
HIN 



0.0333 HR 



HAULD 6 haul diatanca (round trip) 



haul diatanca ( 1 way ) 
naka round trip 



1S.OO00 
2.0000 



* Multiply by 



Ml 
MI 



HAULD 6 haul diatanca (round trip) 



30.0000 Ml 



LABOR ID: EBR001 



EQUIP TO: E8R001 



Curraney In DOLLARS 



CRT* ID: E3R00I UPB ID; EBRCOL 



Turn 27 Sap 1994 



U.S. Amy Corp» of Enslnaan 

PROJECT EBR001: Eaat Baton Ao-jg, Pth r ,„, _ BED 

Eaat Baton Rouga Pariah Faaalbllity Study 

09013002 02. R-90 Stona 

■* LINK LISTING *• 



D 09011002 02. R-90 Stona 



REFERENCE 



REF VALUE 



TIME 10:1*:0: 



SETTINGS PAGE 



OPERATOR LOCAL INPUT 



QUANTITY UOM 



LOADTI6 load c Laa (in hour ■ I 



Load tlna tin ainutaa) 
mlnucaa par hour 



L0AOTI6 load ciaa (in houn) 



N 
N 



3.0000 

SO. 3030 



/ Dlvlda by 



MIN 



0.3500 HR 



NTRUCK6 numbar of truck* naadad 



production rata 
work tisa par hour 
truck cycla clna 
truck payload 

round UP to whoia numoar 
add 1 axtra truck 



« PRO0RT6 I 

H WKTIME* ( 

H TRKCYC6 

* TRXPAYS 

N 

N 

N 



320.0000 
0.S3OO 

o.aiso 

16.0000) 
1.0000) 
1.0000 
1.0000 



/ Dlvlda by 
/ Dlvlda by 

* Multiply by 
« Multiply by 
U Round Up 

* Add to 



or/ 
at 

Ct 

TRU 

TRU 
TRU 



N7RUCK6 numbar of trucka naadad 



21.0000 TRU 



PRQDRT6 production rata 

production rata (CY/HR) 
PR0DRT6 production rata 



120.0000 



CY/ 



320.0030 cr/ 



TIME1 S total work hour* 



aicavatlon quantity A 04 ( 14 1400. 0000 / Dlvlda by 

production rata H PR0DRT6 320.0000) R Round 

(round UP to whola numbar) H 1.0000 



TIME1 6 total work houn 



CI 

cy/ 

FAC 



4 4 2.0OC0 HRS 



TLOADFS truck load factor 
load factor 



TLOADFS truck load factor 



o.eooo 



TAC 



0.8000 FAC 



TRKCAF* truck capacity 
truck capacity 



20.0000 



TRjtCAPS truck capacity 



20.0000 CY 



LABOR ID: EBR001 EQUIP ID: EBR001 



Curraney In DOLLARS 



CREW 10: EBR001 UTB ID: EBR001 



-ua 21 Sap 199* 



09G13002 02. R-90 Stona 



U.S. Mmy corpa of EnjinMn 

PROJECT E8RQ01: E*it Baton Rouga Pin Faai. - NED 

taat Bacon Rouqa ?i:liii Faaalbllity study 

D 09013002 01. R-90 Stona 

** LINK LISTING ** 



REFERENCE 



REF VALUE 



OPERATOR 



LOCAL INPUT 



TIME 10:16:01 
SETTINGS PAGE 23 

QUANTITY UOM 



TRKCYC6 truck cycla tLma 



truck load tlma 
haul dlitanca 
traval ipaad 
dump tLma 



TRKCYC6 truck cycla ti 



W LOADTIS 
M HAULD S ( 
w TRKSPD6 

H DUMPTIS 



0.0500 
30.0000 
41.0000) 

0.0333 



♦ Add to 

/ Dlvlda by 

* Add to 



HR 
HI 



0.8150 HR 



TRXWRS6 total truck houra 



work tima 

rcmnbar of truck* naadad 



TRKHRS6 total truck houra 



W Tlh"" 1 S 
W NTRUCXS 



442.0000 
21.0000 



* Multiply by 



HAS 

tru 



9282. 0CC0 HR 



TRKPAY6 truck payload - CY par cycla 



truck capacity 

truck load factor (80%) 

round numear 



TRXPAY6 truck payload - CY per cycla 



H TRKCAPS ( 
*» TLQADFfi 
H 



20.0000 
0.8O00) 

1.0000 



• Multiply by 
R Round 



CT 

FAC 

cr 



16.0030 CY 



TRKSPD6 truck ipaad 
crude ■ pead 



rRKS?06 truck *p»ad 



41.0000 



41.0000 MPH 



WKTIME6 work tlaa par hour 

tlna afflciancy par hour 
WKTLME6 work tlna par hour 



0.8300 



FAC 



0.B3CC HR 



09013002 04 Excavation for itona 



"'JMPTIS dump tlmadn houri) 



14I4OO.O00O CY 



dump tlmadn mlnutai) 
mlnutai par hour 



2.0000 / Dlvlda by 

60.0000 



MIH 

MIN 



DUMPTIS dump tlmadn hourit 



0.0333 HR 



LABOR ID: E3R001 EQUIP ID; EBR001 



Currency In DOLLARS 



CREW ID! EBR001 up a ID: EBR0C1 



Tua 21 Sap 1994 



U.S. Amy Corpa of Englnaara 

PROJECT EBR0Q1: Eaat Baton Rouga p tfl FMi . . NED 

Eaat Bt:or. Rouga Pariah Faaalblllcy Study 

D 09013002 04. Excavation for itgna 

•* LINK LISTING »« 



D 09013002 04. Eaeavatlon for iron* REFERENCE 



REF VALUE 



OPERATOR 



LOCAL INPUT 



TIME iOi 1*:C1 
SETTINGS PACE 



QUANTITY 'JOM 



HAULD 6 haul dlatanca (round Crip) 



haul dlatanca ( 1 way ) 
aaka round trip 



1 1 . 0000 
2. 0000 



Multiply by 



Ml 

m 



KAULD * haul dlatanca (round trip) 



22.O0CC HI 



L0ADTI6 load tlna (In noun I 



load tlaa (In alnutaa) 

mlnutaa par hour 



LOADTIS load tlaa (In hour*) 



N 
N 



3.700O 

60.0000 



/ Dlvlda by 



m:k 

MIH 



0.3611 HR 



NTRUCK* nunbar of trucks naaded 



production rata 
work tlma par hour 
truck cycla tlma 
truck payload 

round UP to whola numbar 
add 1 aitra truck 



H PR0DRT6 ( 


260.0000 


/ Dlvlda by 


W WKTIME6 i 


0.8300 


/ Dlvlda by 


W TRKCYC6 


0-SS48 


* Multiply by 


H TRKPAY6 


16.0000) 


* Multiply by 


N 


1.0000) 


U Round Up 


N 


1.0000 


+ Add to 


N 


1.0000 





err/ 

HR™ 

CI 

TR0 

TRU 

TRO 



ST?.'.' c:* 6 numbar of trucki naadad 



14.0000 TRU 



PRODRT6 production rata 

production rata (CY/HR) 



PR0DRT6 production rata 



160.0000 



CY/ 



260.0000 CY/ 



TIME1 t total work noun 



aacavatlon cfuantlty 
production rata 
(round UP to wftola n 



e) 



A 04 ( 

H PRODRT6 
N 



141400.0000 
260.00001 
1.0000 



/ Dlvlda by 
n Round 



CY 

CY/ 

FAC 



TOfEl 6 total work noun 



S44.0000 HRS 



TL0ADF6 truck load factor 
load factor 



TLOADFo truck load factor 



0.1000 



0.8000 FAC 



LABOR ID; E3R001 EQUIP 10: EBR001 



Currancy in DOLLARS 



CKEM ID: EBRO01 UPB ID: EBRQOI 



Tue n Sep 199* 



U.S. Amy Corpi of Engineer* 

PROJECT EBR0Q1: Eaac Saron Rouge Pah Flu. - NED 

Eait Baton Rouge Pariah Feaaibility study 

D 0901 3002 04. Excavation for nam 

** LINK LISTING ** 



Q9C13Q0I 04. Excavation for irsnt 



REFERENCE 



REF VALUE 



OPERATOR 



TIME 10:IS:C-. 
SETTINGS PACE 25 



LOCAL INPUT 



3UANTITY UOM 



TRKCAP6 truck capacity 
truck capacity 



TRKCAP6 truck capacity 



JO. 0000 



CY 



jo.occo cy 



TRXCYC6 truck cycle tin* 

truck load time 
haul dlatance 
treval ipaad 
dump tin* 



W LOADTI6 
M HAULD 6 i. 
M TRKSPDS 
W 0UMPTI6 



o.osn 

J2.CC0C- 

39.3000) 

0.0333 



+ Add to 
/ Divide by 
* Add to 



HI 

HPI 

hi 



:RKCYC6 truck cycle tlffie 



0.6548 HR 



TRXHR56 total truck houra 



work tLme 

number of trucka naadad 



TRKHRS6 total truck houra 



H TIME1 6 
V NTRUCK6 



S44.0000 
14.0000 



Multiply by 



MRS 

TRIJ 



7616.0000 HR 



TRKPAY6 truck payload - CY per cycla 



truck capacity 

truck load factor (601) 

round nun\ber 



w TRKCAF6 ( 
H TL0ADF6 
N 



TRKPAY6 truck payload - CY par cycle 



20.0000 

0.8000 J 
1.0000 



• Multiply by 
R Round 



FAC 

CY 



16.0CC0 CY 



TRKSPD6 truck ipaad 
truck apaed 



39.3000 



TRKSP06 truck apaad 



39.J0C0 mph 



WKTrMES work tine per hour 

tins efficiency par hour 
HKTIME6 work tuna par hour 



0.9300 



FAC 



0.8300"Hll 



EQ1 BACKHOE CAT 235 C 2.0 CY H TIME1 6 

EQ2 DOZER D-6 M/BLADE H TIME1 6 

EQ3 trailer truck, 10 cy, ownar-cp M TRKHRS6 



544.0000 HRS • Hultlply by 

544.0000 HRS • Hultlply by 

7616.0000 HR * Hultlply by 



1 . 0000 


54 4.0000 HR 


1.5000 


816.0000 HR 


1.0000 


7616.0000 KR 



LABOR ID: EBR001 EQUIP ID; EBR0O1 



Currency In DOLLARS 



CREW ID: CBR001 UPS ID: EBD001 



Tua 27 Sap 1994 



U.S. Amy Corpi of Englnaara 

PROJECT EBRQ01: Eaat Baton Rouga P»n raas. - NED 

Eaat Bacon Routja Parish raaalbllity Study 

09013002 04. Excavation for atona 

** LINK LISTING »» 



09013002 04. Excavation for itona 



REFERENCE 



REF VALUE 



OPERATOR 



LOCAL INPUT 



TIME 10:16: 
SETTINGS PAGE 



QUANTITY UOM 



EQ4 HATER TRUCK 2000 GAL N TIME1 6 

EOS MOTOR GRADER CAT 12-G M TIME1 6 

LSI OILER A EOi 

LB2 TRUCK DRIVER A EQ3 

LB3 PEO-backhoa A EOI 

LB4 PEO-dolar x EQ2 

LBS PEO-motor qradar A EOS 

LB7 TRUCK DRIVER - watar truck A EQ4 

L38 LABORER H TIME1 6 

LB10 foranan 3 S26.5Q/hr H TIME1 6 



544 


,0000 


KRS 


• 


Multiply by 


544 


.0000 


MRS 


* 


Multiply by 


S44 


.0000 


HR 


* 


Multiply by 


7616 


.0000 


HR 


* 


Multiply by 


544 


.0000 


HA 


* 


Multiply by 


IK 


.0000 


HR 


■ 


Multiply by 


272 


.0000 


HR 


■ 


Multiply by 


272 


.0000 


X* 


w 


Multiply by 


544 


.0000 


MRS 


* 


Multiply by 


544 


.0000 


MRS 


* 


Multiply by 



0.5000 


27 2 


,0000 HR 


0.5000 


272 


.oooc as 


1.0000 


544 


.0000 HR 


1.0000 


7616 


.0030 HR 


1.0000 


544 


.0000 HR 


1 . 0000 


SIS 


.0000 KR 


1 . oooo 


272 


.0000 HR 


1.0000 


272 


.0000 HR 


2.0000 


lose 


.0000 HR 


1.0000 


544 


.0000 HR 



E 09011502 02 Excavation 



DUMFTI6 dump tine (In hours) 



143000.0000 CT 



dump tlaadn nlnutai) 
■inutaa par hour 



CUMFTI6 dump tlaadn noun) 



2. 0000 
60.0000 



/ Divida by 



MIR 
MI» 



3.33 3 3 HR 



HAULD fi haul dlstanca (round trip) 



haul dlitanca I 1 way ) 
r.<« round trip 

HAULD 6 haul dlitanca (round trip) 



S.0000 

2.0000 



* Multiply by 



Ml 

MI 



16.3000 MI 



LOADTTS load tlaa (In hours) 



load tin* (in ainutas) 
mlnutaa par hour 



N 
N 



2.6000 
60.0000 



/ Divida by 



M1N 



LOADTI6 load els.* (In hours.) 



0.0433 HR 



NTRUCK6 r.umbar of truck* naadad 



production rata 
work tina par hour 
truck cycla tina 
truck payload 

round UP to vhola numbar 
add 1 axtra truck 



W PRODRT6 ( 


210.0000 


/ Divida by 


N WKTIME6 ( 


0.8300 


/ Divida by 


W TRKCYCS 


0.6099 


* Multiply by 


W TRKPAY6 


9.0000) 


• Multiply by 


N 


1.0000) 


'J Round Up 


H 


1.0000 


* Add to 


H 


1.0000 





CT/ 
■R 

HR 
CY 
TRU 
TTO 



NTRUCK6 nuobar of trucks naadad 



19.0000 TRU 



LABOR ID: EBR001 



EQUIP ID! EBR001 



Currancy In DOLLARS 



CREW ID: E1R001 UPB ID: EBR00I 



Tua 21 Sap 199* 



U.S. Amy Corpi of Engln#an 

PROJECT EBROOli Eaat Baton Rouqa p in raa». - NED 

Ea*t Baton Rouga Pariah Faaaiblllty study 

E 0901130! 02. Excavation 

•* LINK LISTING »• 



E 0901150! 02. Excavation 



REFERENCE 



REF VAXJE 



OPERATOR 



LOCAL INPUT 



TIKE 10ll«:01 
SETTINGS PACE |7 

cuANTirr vote 



PR0DRT6 production rate 

production rata tCY/HR) N 



PRODRT6 production rat* 



210.0000 



cr/ 



2io.oooo cr/ 



TIKEl 6 total work houra 



axeavatlon quantity N ( 1*1000.0000 / Divide by 

production rata W PRODRT6 210.0000) R Round 

(round OP to whola nuobar) N 1,3030 



TIME1 S total wart houn 



CY 

ct; 

FAC 



681.0000 KU 



TLOADFt truck load factor 

load factor 
;L0aDF6 truck load factor 



0.1500 



FAC 



0.7500 FAC 



TRKCAP6 truck capacity 
truck capacity 



TRXCAP6 truck capacity 



12.0000 



ei 



12.0000 CY 



TRKCYC6 truck cycla tina 

truck load t iina 
haul diatanca 
travel apeed 

dump tLme 



¥ LOADTIS 
¥ HAULS 6 ( 
H TRKSPD6 
H DUMPTI6 



0.0413 
16.0000 
30.0000) 

0.0333 



<• Add to 
/ Divide by 
• Add to 



rfR 

MI 



HR 



TRKCYC6 truck cycle claa 



0.(099 HR 



TRKHRSfi total truck houri 



•oik tine 

nu»ber of truck* naedad 



TRKHRS6 total truck houra 



H TIKEl S 
H NTRUCK6 



ill. 0000 
19.0000 



• Multiply by 



TR'J 



12939.0000 HR 



TRKPAYS truck payload - CY par cycla 

truck capacity H 7RXCAP6 ( 



12.0000 • Multiply by 



CT 



LABOR ID: EBRCC1 EQUIP ID: EBR001 



Currency in DOLLARS 



CREW 10! EBR001 UP1 ID: EBR001 



Tub 21 Sap U'< 



U.S. Amy Corp* of Englnaari 
PROJECT EBR0Q1: Eait Baton Rouga p«h Faaa. - MED 

Eait Bacon Rouga Parian raaiibUUy Study 

£ 09011502 02. Eacavacion 

•• LINK LISTING •• 



E 09011502 02. Ekcavatlon 



REFERENCE 



REF VALUE 



OPERATOR 



LOCAL INPUT 



TIME 10:liiJl 
SETTINGS PACE .* 



QUANTITY UOM 



cruek load factor (75*) 

round numbac 



H TLQADF6 
H 



TRKPAY6 truck payload - Ct par cycla 



0.7500} 

1.0000 



R Round 



FAC 
CI 



9.CC00 Cr 



TRKSPD6 truck ap 

truck ipaad 
TRXSPDS truck tpaad 



30.0000 



10 .0000 MPH 



WKTTME6 work t Lna par hour 

t iaa afflclancy par hour 



NKTIME6 work tlaia par hour 



0.8300 



FAC 



0.8300 HR 



E0.1 BACKKOE CAT 22SB 1.2 5 Cl 

EQ2 DOZER D-6 aVBLADE 

E0.3 Dump truck, 12 cy, own-op 

EQ4 HATER TRUCK 2000 GAL 

EQS MOTOR GRADER CAT 12-G 

LSI OILER 

LB2 TRUCK DRIVER 

LB3 PEO-backhoa 

LB4 PEO-dczar 

L36 PEO-mocor gradar 

LB7 TRUCK DRIVER - watar truck 

LBS LABORER 

LB 9 flagman 

LB10 foraaan 3 *26.50/hr 



N 


TIME1 


6 


H 


TIHE1 


6 


D 


TRXHRS6 


■ 


TIME1 


6 


M 


TIME1 


6 


A 


EQ1 




A 


EQ3 




A 


EQ1 




A 


EQ2 




A 


EQS 




A 


EQ4 




H 


TIME1 


1 


H 


TIME1 


S 



N TLKE1 6 



681 
681 

12939 
681 
681 
681 

12939 
tBl 

sei 

340 
340 
681 
6S1 

68 1 



.0000 HRS 
,0000 HRS 
.0000 NR 
.0000 HRS 
.0000 HRS 
.0000 HR 
.0000 HR 
.0000 HR 
.0000 HR 
.5000 HR 
. 5000 HR 
.0000 HRS 
.0000 KRS 
,0000 KRS 



Multiply by 
Multiply by 
Multiply by 
Multiply by 
Multiply by 
Multiply by 
Multiply by 
Multiply by 
Multiply by 
Multiply by 
Multiply by 
Multiply by 
Multiply by 
Multiply by 



1.0000 

1.0000 
1 . 0000 
0.5000 
0.5000 
1.0000 
1.0000 
1.0000 
1.0000 
1.0C00 
1.0000 
1.0000 
1.0000 
1.0000 



681 

681 

12939 

340 

340 
6S1 
12939 
681 
681 
340 
340 
681 
681 
•81 



0000 HR 

0000 HR 

0000 HR 

5000 HR 

5000 HR 

0000 HR 

.0000 HR 

.0000 HR 

.0000 HR 

.5000 HR 

,5000 HR 

.0030 HR 

.0000 HR 

00 0C HR 



E 09013002 01 Mnd (8- thick) 



13200.0000 CT 



0UMPTI6 dump tiaadn houn) 

dump tlmadn alnutaa) 
ainutaa par hour 



N 
N 



2.0000 
60,0000 



/ Dlvida by 



KLN 



DUMPTI6 dump tlmadn houn) 



0.0333 HR 



HAULD t haul dlitanca (round trip) 



haul diatanca { 1 way } 
oaka round trip 



N 
N 



9,5000 
2.0000 



* Multiply by 



Ml 



LABOR ID: EBR001 



EQUIP ID: EBR001 



Curraney in DOLLARS 



CREW ID: EBR001 UPt TO: EBR001 



ffam 1~> Sep 199* 



U,s, Array Corps of Enijinaari 

PROJECT EBR001: Eait Baton Rouge Pah Feaa. - NED 

Ea»c Baton Rouge Pariah FiinbllUy Study 

E 09013002 01. •■fid (8- thick) 

** LINK LISTING •* 



E 09013002 01. »and (8* chick) 



REFERENCE 



REF VALUE 



OPERATOR 



LOCAL INPUT 



TIME 10:1S:Q1 
SETTINGS PAGE 29 



QUANTITY U0M 



HAULS S haul distance (round tripl 



19.0000 MI 



LOADTI6 load tine (In none*) 



load elm* (in mimical) 

alnute* par hour 

LOADTIS load eina (in noun I 



2.3000 
60.0000 



/ Divide by 



MIN 
MIN 



0.03fl3 KR 



NTRUCKS number of trucks needed 



production rata 
work tlae par hour 
truck cycla tlna 
truck payioad 

round UP to whole number 
add 1 antra truck 

NTRUCK6 number of trucka needed 



W PRQDRT6 ( 


210.0000 


/ Divide By 


« WKTIME6 ( 


0.8300 


/ Dlvida by 


W TRKCYC6 


0,7502 


* Multiply by 


« TRKPAY6 


a.ooooi 


* Multiply by 


N 


1.00DO) 


U Round Up 


N 


1.0000 


♦ Add to 


N 


1.0000 





CY/ 
HR 

Hi) 

« 

TBU 
TRU 
TRU 



25.0000 TAU 



PROORTt production rata 

production rata (CY/HR) 
PR0DHT6 production rata 



210.0000 



CY/ 



2ic.oo:: cy/ 



TIMEl 6 total work houri 



• novation quantity A 01 < 13200. 0000 / Divide by 

production rata « prqdrts 210.0000) R Round 

{round UP to whole number) K 1.0000 



TIMEl S total work noun 



~Y 

CY/ 
FAC 



S3. 0000 HRS 



TLOADF6 truck load factor 
load factor 



TLOADFS truck load factor 



0.6667 



FAC 



0.6667 FAC 



trkcap* truck capacity 
truck capacity 



12,0000 



CY 



LABOR ID: E8R001 EQUIP ID: C8R001 



Curraney in DOLLARS 



CREW ID: EBR00I UPB ID: ESR001 



Tub 27 Sap 1994 



U.S. Army Carpi of EnglriMn 

PROJECT EBRG01: E*it Baron Rnuqa Pih Fa*»- - NED 

Ui'. Bacon Romja Parlih Fallibility Study 

£ Q9013QQ2 01. land <B" thick} 

** LINK LISTING *• 



TIME 10:16:01 
SETTINGS PACE^TO 



E 09013002 01. land (B- thlckl 



REFERENCE 



REF VALUE 



OPERATOR 



LOCAL INPUT QUANTITY UOM 



TRKCAP( truck capacity 



12.0000 CY 



TRKCYC6 truck cycla tuna 



truck load tin* 
haul dlatanca 

- :avmi. apaad 

dump i ma 
TRKCYC6 truck cycla tuna 



W LOADTI6 
W HAULD 6 ( 
•r TRK5P0S 

W DUMPTI6 



0.0383 

19.0000 

28.0000) 

0.0333 



♦ Add to 
/ Dlwlda by 
» Add to 



HR 

h: 

MPK 

KB 



0.7502 HR 



TRXHRS6 total truck noun 



work c lsa 

rnimbar of trucka naacied 



TRXHR56 total truck houri 



H TIME1 6 
K NTRUCX6 



S3. 0000 
2 5.0000 



• Multiply by 



HR5 

TRU 



1575. 0000 HI 



TRKPAY6 truck payload - CY par cycla 



truck capacity 

truck load factor (B01; 

round numbar 



TRJCPAY6 truck payload - CY par cycla 



H TRKCAP6 ( 
W TLOADFS 
N 



12.0000 
0.6667) 
1.0000 



* Multiply by 

R Round 



CY 

FAC 
CT 



8.CC00 



TRKSPD6 truck apaad 
truck apaad 



TRKSPD6 truck apaad 



28.O0OO 



MPH 



28.0000 MPU 



VKTXME6 work tlaa par hour 

tlaa afflclancy par hour 



0.8300 



FAC 



•TKTIME6 work tlaa par hour 



0.8300 HR 



•and Mtarld 
EQ1 BACKHOE CAT 225B 1.29 CT 

£02 DOZER D-( M/BLAOE 

EQJ DUMP TRUCK 12 CY 

EQ4 HATER TRUCK 2000 GAL 

E05 MOTOR GRADER CAT 12-G 



P 132OC.0000 CY • Multiply by 

M TIME1 6 63.0000 HRS • Multiply by 

M TrMEl ( (3.0000 HRS • Multiply by 

W TRJCHRS6 1S75.0000 HR • Multiply by 

W TIHC1 ( S3. 0000 MRS • Multiply by 

W IMCl 6 13.0000 MRS ■ Multiply by 



1.0000 


13200.0000 CY 


1.0000 


(3.0000 hM 


1.5000 


94.5000 HA 


1.0000 


1575.0000 HR 


0.5000 


31.5000 HR 


0.5000 


31.5000 HR 



LABOR ID: EBR001 EQUIP ID: EBR0O1 



Currancy In DOLLARS 



CREM ID: EBR0O1 UPB ID; EBR001 



tu« 27 sap 1994 



U.S. Army Corp* of Engln*«r» 

PROJECT EBR001; East Baton Ro-jg* p an F*aa. - NED 

Eaat Baton Rouga Pariah reailbility Study 

E 09013002 01. aand (8* thick) 

** LIN* LISTING •• 



E 09013002 01. aand (8" thick) 



REFERENCE 



R£F VALUE 



OPERATOR 



LOCAL INPUT 



TIME 10:16:01 
SETTINGS PAGE 31 



QUANT ITt UOM 



LB1 


OILER 


A 


EQ1 




43.0000 HR 


LB2 


TRUCK DRIVER 


A 


EQ3 




157S.Q0OO HR 


133 


PEO-backho* 


A 


EQ1 




63.0000 HR 


LB4 


PEO-doiar 


A 


E02 




94.S000 HR 


LB6 


PEO-motor cjradar 


A 


E0.5 




31.5000 HR 


LSI 


TRUCK DRIVER - watar truck 


A 


EQ.4 




31.5000 HR 


LBB 


LABORER 


w 


TIME1 


1 


(3.0000 KRJ 


1B9 


f lagmen 


■ 


TIME1 


6 


43.0000 HR 


LB10 


foreman 3 S26,50/hr 


N 


TIME1 


s 


63.0000 HRJ 



* Multiply by 

• Multiply by 

• Multiply by 

* Multiply by 

• Multiply by 

* Multiply by 



1.0000 
1.0000 
1.0000 
1.0000 
1.0000 
1.0000 
1 .0000 
1.0000 
1.0000 



63.0000 HR 
1575. 0000 HR 
63.QC00 HR 
94.5000 HR 
31.5000 HR 
31.5000 HR 
63.0000 HR 
63.0000 HR 
63.0000 HR 



E 09019902 01 excavation 



DUMPTIS dump time (In houn) 



6500,0000 CT 



dump tin* (In nlnutai) 
nlnutei par hour 



DUMPTI6 dump tlmetln hour*) 



N 



2.0000 
60 . 0000 



/ Divide by 



MIH 
MIH 



0.0333 HR 



HAULS 6 haul dlatanc* (round trip) 



haul dlitanca ( 1 way ) 
tut* round trip 



8.0000 
2.0000 



• Multiply by 



MI 

MI 



HAULD 6 haul dlitanca (round trip) 



16.0000 MI 



LCADTI6 load tin* (In hourt) 



load tin* lln mlnutaa) 
Blnutaa par hour 



3.2000 
60.0000 



/ Divld* by 



M1N 

m:n 



LOADTIS load tin* (In hour*) 



0.0533 HR 



NTRUCK6 number o( trucka n**d*<l 



production rata 
work tin* par hour 
truck cycl* c la* 
truck pay load 

round UP to whole number 
add 1 antra truck 



M PHODRT6 ( 

It MKTIME* ( 

M TRKCYC6 

M TRKPAY6 

H 

N 

N 



no. oooo 

0.8300 

0.6199 

9.0000) 

1.0000) 

1.0000 

1.0000 



/ Divide by 
/ Divide by 

• Multiply by 

• Multiply by 
U Round Up 

» Add to 



ci/ 



CY 

TRU 
TRU 
TRU 



.IRUCXC numbar of trucka naadad 



16.0000 TRU 



PR0DRT6 production rata 



LABOR ID: EBR001 



EQUIP ID: EBR0Q1 



Currency In DOLLARS 



CREW ID! EBR001 U»B ID: EBR001 



Tua n Sap 199* 



E 09019902 01. tKiwtlon 



U.S. Army Corpi of Englnaara 

PROJECT EBR001: Eait Baton Rouga p ln Faai . - NED 

Eait Baton Rouga Pariah FaaalbUlty Study 

E 09019902 01. axcawation 

•■ LINK LISTING •• 



REFERENCE 



REF VALUE 



OPERATOR 



LOCAL INPUT 



TIME 10:16;C; 



SETTINGS PAGE 



quantity uom 



production rata ICY/HR) 



PRODRT6 production rata 



170.0000 



no.ocao a/ 



TIMEI 6 total work houra 



axcavation quantity N ( 

production rata M PP.QDRT6 

(round UP to unola numbart N 



6500.0000 / Dlvlda by 
170.0000) R Round 
1.0000 



TIMEI 6 total worn hour* 









cy/ 




FAC 




sa.ccoo hrs 



TLOADF6 truck load factor 



load factor 



7LOADF6 truck load factor 



0.7S00 



FAC 



0.1500 FAC 



TRXCAP6 truck capacity 
truck capacity 



TRKCAP6 truck capacity 



12.0000 



12.3000 CT 



TRKCTC6 truck cyela tima 



truck load t 1mm 
haul dlitar.ca 
tt«v»l apaad 
dump tias 



TRKCYC6 truck eye la tlma 



H LOADTI6 
M HAULD 6 ( 
M TRKSPD6 
H 5UMPTIS 



0.0533 
16.0000 
30.0000) 

0.0333 



• Add to 

/ Dlvlda by 

♦ Add to 



HR 
MI 

MPH 



0.6199 HR 



TRKHRSS total truck houra 



fork tlma 

numbar of trucki naadad 



TRKHRS6 total truck houra 



H TIKE1 6 
H NTRUCK6 



38.0000 
16.0000 



• Multiply by 



KR5 

TRU 



60B.OCOQ HR 



TRXPAT6 truck pay load - CT par eye la 



truck capacity 

truck load factor (80* ( 

round numoar 



M TRKCAP6 ( 
X TL0ADF6 
N 



12.0000 
0.1500) 
1.0000 



* Multiply by 

R Round 



CY 
FAC 

CT 



LABOR 10: ESR001 EQUIP IDt EBR001 



Currancy in DOLLARS 



CREW ID: EBR0Q1 UPB 10: EBR001 



Tue n Sep 1994 



U.S. Army Corpi of Engineer* 

PROJECT EBR001: Ealt Baton Rouge pjh Faaa. - NED 

Caat Baton Rouge Pariah Fallibility study 

E 09019902 01. eicavation 

•* LINK LISTING ■* 



£ 09019902 01. aicavatlon 



REFERENCE 



R£F VALUE 



OPERATOR 



TM 10:16:01 
SETTINGS PACE 33 

LOCAL INPUT QUANT ITY JOM 



TRKPAY6 truck payload - CY par cycla 



9.0000 CI 



TRXSPD6 truck ipaad 

truck ipaad 

TRK5PD6 truck ipaad 



30.0000 



30.0000 HPH 



WKTIMES work clme par hour 

tljne efficiency par hour 
VKTIMES work tise par hour 



0.3300 



FAC 



0.8 300 HR 



EOl 


SACKHOE CAT 2 2 5B 1.2 5 CY 


H 


TIME1 


6 


38.0000 


HRS 


' Multiply by 


1.0000 


38.0000 HR 


EQ2 


DOJER 0-6 W/RLADE 


M 


TIME1 


i 


38.0000 


HRS 


' Multiply by 


1.0000 


38.0000 hr 


E03 


Dump truck, 12 cy, owr.-op 


H 


TRKKRS6 


eos.oooo 


HR 


' Multiply by 


1.0000 


608.0000 HR 


EQ4 


HATER TRUCK 2000 GAL 


H 


TIMEL 


6 


38.0OOO 


HRS 


• Multiply by 


o.sooo 


19.0000 HR 


EQ5 


MOTOR GRADER CAT 12-G 


H 


TIME! 


S 


38.0000 


HRS 


1 Multiply by 


o.sooo 


19.0000 HR 


Lai 


OILER 


A 


EQ1 




38.0000 


HR 


' Multiply by 


1.0000 


38.0000 HR 


LS2 


TRUCK DRIVER 


* 


EQ3 




60S. 0000 


HR 


■ Multiply by 


1.0000 


608.0000 HR 


LB3 


PEO-backhoe 


A 


EQ1 




38.0000 


HR 


' Multiply by 


1.0000 


38.0000 HR 


LB4 


PEO-dotar 


A 


EQ2 




3B.0000 


HR 


• Multiply by 


1.0000 


33.0000 HR 


LB6 


PEO-motor grader 


A 


EQ5 




19.0000 


HR 


• Multiply by 


1.0000 


19.0000 HR 


LB7 


TRUCK DRIVER - water truck 


A 


EO.4 




19.0000 


HR 


■ Multiply by 


1.0000 


19.0000 HR 


LBS 


LABORER 


M 


TIME1 


6 


38.0000 


HRS 


• Multiply by 


1.0000 


3B.CC00 HR 


LS9 


flagman 


N 


riMEi 


i 


38.0000 


HRS 


• Multiply by 


1.0000 


38.O00C HR 


LB10 


foreman 3 S26.50/hr 


H 


TIME1 


f 


38.0000 


HRS 


■ Multiply by 


1.0000 


38.S00C HR 



E 09019902 03 Cruihed atona 



DUHPTI6 duap tlaeUn hour a) 

dunp •.mlin einutee) 
nlnutea par hour 



2.0000 
60.0000 



/ Dlvida by 



9000.0000 TON 



m:n 

MIN 



DUMPTI6 duap tLaalln houra} 



0.0333 HR 



HAULS 6 haul dlitanca (round trip) 

haul dlitanca ( 1 way ) 
maka round trip 



HAULD 6 haul dlitanca (round crip) 



1 1 . SCOO 
2.0000 



• Multiply by 



MI 
MI 



23.0000 MI 



LABOR 10: EBRQ01 



EQUIP ID: EBR001 



Currency In DOLLARS 



CREM ID: E1R0C1 UPB ID: EBR001 



Tua 27 Sap 1994 



E 09019902 03. Crushad stona 



U.S. Army Corp* of Er.5lr.nrt 

PROJECT EBR001: East Ditsn Rouga Pih FUI. - "ED 

East lutar, Rouga Pariah Feasibility Study 

E 09019902 03. Cruahad itar.» 

** LINK LISTING •• 



R£FERENCE 



REF VALUE 



OPERATOR 



TIME 10:16:01 
SETTINGS PAGE 



LOCAL INPUT 



quant :ty uom 



LOADTI6 load ti» (In hour*) 



load tlse (in minutes) 
nlnutea par hour 



L0ADTI6 load Else (In hours) 



N 
N 



4.0000 
60.0000 



/ Divide by 



MIS 
KIN 



O.C667 HR 



NTRUCX6 number of trucks needed 



production rata 
work tlna par hour 
truck cycle time 
truck payload 

round UP to whola number 
add 1 ncri truck 



H PRODRT6 ( 
« OTTIME6 I 
N TRKCTCB 
W TH, j At 6 
N 

N 

M 



180.0000 

0.9300 

0.7J50 

12.00001 

1.0000) 

1.0000 

1.0000 



/ Divide by 
/ Divide by 

* Multiply by 

* Multiply by 
U Hound Up 

* Add CO 



TN/ 
HR 

K* 

TON 
TRU 
TR0 
TRU 



NTAUCKti number of trucks needed 



15.0000 TRU 



PR0DRT6 production rata 

production rata (TN/HR) 
PROERT6 production rata 



180.0000 



TH/ 



180.0000 TN/ 



TIMEl 6 cotal work hours 



excavation quantity N ( 

production rata U PRQ0RT6 

[round UP to whola number) N 



9500.0000 / Divide by 

180.0000) R Round 

1.0000 



TON 

TN/ 
FAC 



TIMEl 6 total wnrk houn 



53.0000 HRS 



TLOADrS truck load factor 
load factor 



TLQADFS truck load factor 



0.6670 



FAC 



0.6670 FAC 



TRXCAPS truck capacity 
truck capacity 



TRKCAP6 truck capacity 



18.0000 



T01 



18.0000 TON 



LABOR ID: LflROOl EQUIP IDi EBR001 



Currancy in DOLLARS 



CREW ID: E8R001 UP! ID: EBR031 



*ua 27 Sap 199< 



U.S. Army Corps of Englnaars 

PROJECT EBRCC1: East Baton Rouga Pah faa* . - NED 

East Baton Rouija Pariah Feasibility Study 

E 09019902 03. Cruahad itona 

•* LINK LISTING ** 



E 09019902 01. Cruahad itor.a 



REFERENCE 



REF VALLT 



OPERATOR 



LOCAL INPUT 



TIME 10:1«:01 
SETTINGS PACE IS 

QUANTITY UOM 



TRKCYCS truck eye la tLsa 



truck load tlaa 
haul dlatanca 
traval spaad 

dunp t ina 



W LOADTI6 
W HAULD I ( 
H TRKSPD* 
K DUMPTIS 



0.0667 
23.0000 

36,800(1) 
0.0333 



* Add to 

/ Divide by 

* Add to 



HR 
MI 

WPH 



TRKCYCS truck cycle tlna 



0.7250 HR 



TRKHR56 total crjcJc hours 



work t Una 

number of truck! naadad 

TRXHRSt total truck hours 



M TIW1 6 
H STRUCK I 



53.0000 
15.0000 



Multiply by 



RAJ 

TRU 



795.0000 HR 



TRKFAY6 truck peyload - CY par cycla 



truck capacity 

truck load factor (80*1 

round nuabar 



M TAKCAP6 < 
W TL0ADF6" 
N 



TRXPAY6 truck payload - CT par cycla 



IS. 0000 
0.SS70I 
1,0000 



* Multiply by 
R Round 



TOW 
EAC 
TC*J 



12.0000 TOM 



TRKSPD6 truck apaad 

truck speed 

TRKSPD6 truck spaad 



36.8000 



«P ■■, 



36.8030 MPH 



WRTIHI6 work t Ima par hour 

tine afftciancy par hour N 



0.8300 



KKTIHE6 work tlaa par hour 



0.8300 HR 



E01 BACKHOE, HITACHI 07(013 1.13 CY It TLME1 6 

E02 DOZER D-t N/ BLADE H TIME1 6 

EQ3 Dump truck, 12 cy, own -op H TRXHRS6 

L32 TRUCK DRIVER A E03 

LB3 PEO-backhoe A EQ1 

34 PEO-doier A EQ2 

LBS LABORER M TIME1 * 

L810 foreman 3 J26.SO/hr H TIME1 8 



53.0000 hrs • Multiply by 

53.0000 HAS * Multiply by 

795.0000 HR * Multiply by 

795.0000 HR • Multiply by 

53.0000 HR • Multiply by 

53.0000 HR * Multiply by 

53.0000 KR5 'Multiply by 

53.0000 KR5 • Multiply by 



1.0000 


53.0000 HR 


1 . 0000 


53.0000 RK 


1.0000 


795.0000 HR 


1.0000 


79S.OOOO HR 


1.0000 


53.0000 HR 


1.0000 


53.0000 HR 


1.0000 


53.0000 HR 


1.0000 


53.0000 -HR 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: CBR001 UP! ID: EBR001 



Tue Z~> Sep 1994 



E 09019902 04. Obatruetion Removal 



U.S. Army Corp» of Engineer* 

PROJECT E8R0Q1: £*■* Baton Rouge Pah raa* . - NED 

East Biton Rouqa Pariah reeaibillty Study 

£ 09019302 04. Obstruction Removal 

•• LINK LISTING •• 



R£f ERENCE 



REF VALUE 



TIME 10;16;0: 
SETTINGS PASE~ 



OPERATOR LOCAL INPUT 



QUANTITY UOM 



E 09019902 04 Ob*tructlon Removal 



DUMPTI6 dump tlaedn hour*) 



S6OQ.00OO Lf 



dump tlmedn minute*) 
Blnuce* par hour 



DUMPTIS dump timeUn hour*) 



2.0000 
60.0000 



/ Divide by 



WIN 



0.0333 hr 



KA'JLO 6 haul dl*tance (round trip) 



haul dl*canee ( 1 way ) 
make round trip 



18.5000 
2.0000 



* Multiply by 






HAULS 6 haul distance (round trip] 



31.0000 HI 



L0ADTI6 load time (In houri) 



load time (In minutes) 
minutes par hour 



N 
N 



12.0000 

60.0000 



/ Divide by 



MIN 

MID 



LCADTI6 load time (In hours) 



O.IQ00 W 



NTRUCX6 number of truck* needed 



production rata 
work time per hour 
truck cycle time 
truck payload 

round UP to whole number 



W PR0DRT6 ( 

H NJCTIME6 ( 

H TRXCYC6 

« TRKPAY6 

N 

N 

N 



30.0000 
0.8300 
0.9993 
6.0000) 
1.0000) 
1.0000 
0.0000 



/ Divide by 
/ Dlvida by 

* Multiply by 

* Multiply by 
Round Up 

* Add to 



TN/ 
HR 

tR 

TRU 
TRU 
TRU 



NTRUCK6 number of trucka needed 



7.0000 TRD 



PRO0RT6 production rata 

production rata (TN/HR) 



PR0DRT6 production rate 



30.0000 



TH/ 



30.0000 TV/ 



TIME1 6 total work hours 



excavation quantity 
production rata 



H ( 1890.0000 / Divide by 

M PR0DRT6 30.0000) R Round 



TON 
TM7 



LABOR ID: EBA001 EQUIP ID: EBR001 



Currency In DOLLARS 



CREW ID: EBR001 UPB ID: C8R001 



T<j« 27 Sap 1994 



U.S. Army Corpi of Enginaan 

PROJECT EBR0Q1: Ea«t Baton Rcutja Pah Faai. - MED 

Eaat Baton Rouga Pariah FaailbllUy Study 

E 0)011902 04. Obstruction Raaoval 

** LINK LISTING ** 



E 09019902 04. Obstruction Raaoval 



REFERENCE 



RXF VALUE 



OPERATOR 



TIME 10:16:01 



SETTINGS PACE 37 



LOCAL INPUT 



QUANTITY UOM 



(round UP to vhoia numbar) 



TIME1 6 total work hours 



I. 0000 



FAC 



63.0000 HRS 



TLOACF6 truck load factor 
load factor 



TLOADF6 truck load factor 



0.3333 



ThC 



0.3333 TAC 



TRKCAPS truck capacity 

truck capacity 

TRKCAPS truck capacity 



i a. oooo 



TON 



It. 0000 CT 



"ttCrCG truck cycla tl»a 



truck load tlma 
haul distanca 
traval spaad 

dump t Laaa 

TRKCYC6 truck eye La tlma 



H L0ADTI6 
H HAULD 6 ( 
M TRKSPD6 
M DUMPTI6 



0.2000 
37.0000 
48.3000) 

0.0333 



» Add to 
/ Divlda by 
t Add to 



rfR 



HR 



0.9993 HR 



TRKHRS6 total truck hour* 



wo r k t lma 

numbar of trucks naadad 



tf TIME1 6 
W NTROCK* 



63.0000 
7.0000 



* Multiply by 



HR5 

TRU 



TRRHRS6 total truck houri 



441.0000 HR 



TRXPAY6 truck payload - TN par cycla 

truck capacity H TRKCAP6 < IS. 0000 

truck load factor (33%) « TLOADFfi 0.3333) 

round numbar N 1.0000 



• Multiply by 

R Rogna 



TON 
FAC 

TON 



TRKPAT6 truck payload - TN par cycla 



6.0000 TON 



iRKSFDC truck *pa*d 
truck spaad 



TRKSPD6 truck apaad 



4B.3000 



4«.3O0O KPH 



LABOR ID: EBR001 EQUIP ID: EBR001 



Currancy In DOLLAR! 



CREN ID: EBR001 UFB ID: ESROOI 



Tua 27 Sap 1994 



U.S. Army Corp* of Enqinaan 

PROJECT EBR001: E*it Baton Rouga P»h raai. - MED 

Eait Bacon Rouga Pariah Faailbiilty Study 

C 09019902 04. Obttruc- Ion Raaoval 

** LINK LISTING •• 



E 09019902 04. Obstruction Ramoval 



REFERENCE 



RET VfcLUT 



OPERATOR 



LOCAL INPUT 



TIME 10iH:Ol 



SETTINGS PACE' 



00 ANT ITT 'JOM 



WKTIMES work tin* par hour 

tin* afficlancy par hour 



WKTIME6 work tlma par hour 



0.8 300 



FAC 



0.8300 HR 





BACKHOE CAT 225B 1,25 


CY 


H 


TIKE1 


( 


63.0000 


HRS ' 


Multiply by 


1.0000 


S3.oooo m 




PEO-backhoa 




N 


TTME1 


s 


S3 . 0000 


HRS 


Multiply by 


1 . 0000 


63.0000 HR 


ESI 


BACKHOE CAT 225B 1.25 


CY 


ii 


TLME1 


6 


S3, 0000 


HRS 


Multiply by 


1.0000 


63.0O0O HR 


E0.2 


DOZER D-C "7BLADE 




M 


TIHE1 


6 


63.0000 


HRS 


Multiply by 


1.500O 


94.5000 HR 


£03 


Duap truck, 12 cy, own-op 


W 


TRKHRS* 


441.0000 


HR 


Multiply by 


I. 0000 


4 41.0000 HR 


EQ4 


MATER TRUCK 2000 GAL 




M 


T1ME1 


f 


63.DCCC 


HRS 


Multiply by 


o.sooo 


31.5000 HR 


ESS 


MOTOR GRADER CAT 12-0 




H 


TS*K 


i 


S3. 0000 


HRS 


Multiply by 


. 5000 


31.5000 HR 


LB1 


OILER 




A 


eg I 




63.0000 


HR 


Multiply by 


1-0000 


63.0000 HR 


132 


TRUCK DRIVER 




A 


EQ3 




441.0000 


HR 


Multiply by 


1.0000 


4 41.0000 HR 


IS3 


PEO-backhoa 




A 


EQ1 




63.0000 


HR 


Multiply by 


1.0000 


63.0000 HR 


134 


PEO-doiar 




A 


£02 




94.SOOO 


HR 


Multiply by 


1. 0000 


94.5000 HR 


LS( 


PEO-Dotor gradar 




A 


EOS 




31.5000 


HR 


Multiply by 


1.0000 


31.5O0O HR 


LBT 


TRUCK DRIVER - natar truck 


A 


E04 




31.5000 


HR 


' Multiply by 


1.0000 


31.5000 HR 
63.0000 hh( 


LBS 


LABORER 




n 


TIMZl 


1 


63.0000 


HRS 


Multiply by 


1.0000 


LBS 


flagman 




M 


TIME1 


6 


63.0000 


HRS 


' Multiply by 


1.0000 


63.0000 HR 


Laio 


foraman 3 S26.50/hr 




N 


TIME1 


$ 


63.0000 


HRS 


' Multiply by 


1.0000 


63.0000 HR 



LABOR ID: EBR001 EQUIP ID: E8R001 



Currency In DOLLARS 



CREW ID: EBR001 OTB ID: EBR001 



